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REGIONAL MUNICLPALITY OF HAMILTON-WENTWORTH FUNCT LON Protection to Persons & Property 


1978/82 CAPITAL BUDGET PROJECT NO. $2510 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Police CAPITAL BUDGET PAGE 1 


PROJECT CAPITAL COST ESTIMATE sooo NERD -FORRPROJEGL 


New Police Administration Building - LAND 1,536,000 
Land Acquisition, Construction and CONSTRUCTION 8,216,000 
Furnishings OTHER 1,306,000 


TOTAL 


11,058,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
2. MAP TO LOCATE PROJECT TCE eS ee ae 


NET COST 11,058,000 


AMOUNT TO BE FINANCED: 

REGIONAL 11,058,000 
PROPERTY OWNERS 

OTHER 


11,058, 000 


CASH FLOW RELATED PROJECTS 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 10,652, 000 
DEPT. 
1978 406 , 000 PAGE NO. 
3. DESCRIPTION 1979 
1980 . STATUS OF PROJECT 
1981 DATE ACTION 
1982 COUNCIL 


1983 AND AFTER ; AWARD OF CONTRACT 
TOTAL 11,058,000 


PROJECT 


FASE 002 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


CAPITAL BUDGET PROJECT NO. 35013 & 35056 FILE NO. 8~3-0€ 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


J PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 300,000 
Mill Street South, Township of CONSTRUCTION 878,000 Critical horizonteél and 
Flamborough, Mountain Brown Road OTHER 50,000 vertical alignment. 
Behan 1,228,000 we 

A eI Re RTT RST Critical structural 

SUBSIDY 463,200 deficiency of road and two 
CONTRIBUTIONS 184,000 structures. 
ORE AGH 140,000 


yee 500 
C.P.R. 44, 008 OTAL 647,200 Replacement of Grindstone 


MAP TO LOCATE PROJECT NET COST 580,800 oo: Bridge awarded in 


AMOUNT TO BE FINANCED: 

REGIONAL 580,800 
PROPERTY OWNERS 

OTHER 


TOTAL 580,800 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET 242,000 DEPT. 
PAGE. NO. 


3. DESCRIPTION 1978 ; 336,000 
1979 8. STATUS OF PROJECT 


- Minor realignment of road 280 7002006 DATE ACTION 
replacement of two structures 1981 COUNCIL 
and slope stabilization. 1982 200,000 


1983 AND AFTER 350,000 
TOTAL 1,228,000 ; 


AWARD OF CONTRACT 


PAGE 003 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH _ FUNCTION Eng. Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 35046 FILE NO. 802-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


i. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 345,000 
Brock Road, Flamborough, Hwy. 8 to CONSTRUCTION 1,070,000 Poor geometrics in Greens- 
Hwy. 5 OTHER RRO KoA MC A ville and Hwy. 5 intersec-. 


TOTAL 1,415,000 tion 


SUBSIDY 560,000 Need to alleviate severe 
CONTRIBUTIONSMTC SPECIAL 288,000 accident situation. 


HOTA aes: O48 Z0007” Need to provide for 


2. MAP TO LOCATE PROJECT NET COST 567.000 additional capacity 


AMOUNT TO BE FINANCED: 

REGIONAL 567,000 
PROPERTY OWNERS 

OTHER 


567,000 


5, CASH FLOW 7... RELATED PROJECTS 


~ Pi) . 
op EEO, O.M.B. REQUIRED 1978 PROJECT 
TOWNSHIP [OR i 

oe nee ee sp EXPENDITURES: 


©. 
PRIOR TO BUDGET 82,200 DEPT. 


1978 150,000 ee 
1979 112,800 8. STATUS OF PROJECT 


Hwy. 5 to Harvest Road realignment and |. 1980 382,000 DATE ACTION. 


| yveconstruction including land 
acquisition. ae 688,000 | couNCcIL 1977._ Land 


1982 


1983 AND AFTER. 
TOTAL 


3. DESCRIPTION 


AWARD. OF CONTRACT 


PAGL 004 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTII FUNCTION Transportation Services ee 
1978/1982 CAPITAL BUDGET PROJECT NO. 35007 and 35048 FILE NO. 902-12 
PROJECT DETAIL ‘DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


we ROU ECE i HCAPRLELAT: COSTES LIMATE 6., NEED FOR PROJECT 


LAND 305 ,000 
CONSTRUCTION 1,738,000 
OTHER 


Barton Street, Stoney Creek, Green Rd. 
to Fruitland Rd. 


- Continued eastward 
urbanization of Stoney 
Creek. 


TOTAL 2.043.000_ 


SUBSIDY 882 ,500 


- Continued Industrial 
CONTRIBUTIONS 


development. 


TOTAL 882,500 
NET COST 1,160,500 


. MAP TO LOCATE PROJECT Meee lee 
Sie ee into three phases: 

a) Green to Millen 

b) Millen to DeWitt 

ce) DeWitt to Fruitland 


AMOUNT TO BE FINANCED: 
REGIONAL 1,160,500 
PROPERTY OWNERS 

OTHER 


1,160,500 


| 
\\ 


7. RELATED PROJECTS 


Mey Bi) .__CASH FLOW 
Fruitland RU a 


Q.M.B. REQUIRED 1978 PROJECT 


| STONEY € REEK P 
eee tae oH EXPENDITURES: 
PRIOR TO BUDGET 81,000 
1978 718,000 
4979 60,000 
1980 52,000 
1981 
1982 265 ,000 


1983 AND AFTER 


DEPT, 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Land acquisition to acquire an 86' Right 
of Way; widening to four lanes and 
complete reconstruction. 


DATE 


ACTION | 


COUNCIL 1976 Land 


AWARD OF CONTRACT 


TOTAL 2,043,000 


PAGE 005 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transporation Services 
1978/1982 CAPITAL BUDCET PROJECT NO. 35009 FILE NO. 803-07 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


alte 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 60,300 ais Gy 
Centre Road, Township of Flamborough, CONSTRUCTION 195.000 SHiCriticals vertical we 
at the 8th Concession Road OTHER Design Engr'g 8500 horizontal alignment 
deficiency on existing 
TOTAI Wes 209 {8001 road. 

SUBSIDY 108,000 
CONTRIBUTIONS 


ne 


TOTAL _ 108,000 —___ 


: . 


AMOUNT TO BE FINANCED: 


REGIONAL 155,800 
PROPERTY OWNERS 
OTHER 

TOTAL 155,800 


- RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1978 PROJECT Land Acquisition 


Initiated in 1974. 


EXPENDITURES: 
PRIOR TO BUDGET 68,800 
1978 195 ,000 
1979 
19 80 
1981 
1982 
1983 AND AFTER. 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Realignment of Centre Road at the 8th 


DATE ACTION. 
Concession Road. : 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 


PAGE 006 


REGIONAL MUNICIPALITY OF. HAMILTON-WENTWORTH FUNCTION Transporation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 37180 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 2 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Parkdale Avenue at Barton Street - LAND 72 ,000 - need to provide for 
City of Hamilton CONSTRUCTION 160 ,000 additional intersection 
OTHER capacity 
232,000 


SUBSIDY 103,200 
CONTRIBUTIONS 


TOTAL W_ 103,200 


2. WAP TO LOCATE PROJECT NET COST 128,800 __ 


AMOUNT TO BE FINANCED: 

REGIONAL 128,000 
PROPERTY OWNERS 

OTHER 


7. RELATED PROJECTS 


— tied CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET 35,000 DEPT. 
Ais sane PAGE NO. 
3. DESCRIPTION 8 197,000 


1979 - STATUS OF PROJECT 
Complete reconstruction and 49 80 
channelization of the intersection DATE Daa 
19 81 COUNCIL 
19 82 


149 83 AND AFTER 
TOTAL 


AWARD OF CONTRACT 


232,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


PROJECT NO. 35100 FILE NO. 


CAPITAL BUDGET 
PROJECT DETAIL 


1978/1982 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 2 


1.) PROJECT 


Stone Church Road extension to 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 
- need to provide an east/west 


Paramount Drive - City of Hamilton le C 55,000 connection for Mud Street 
and Town of Stoney Creek CONSTRUCTION 173,000 and Saltfleet Community 
OTHER Development 
237,000 


TOTAL 


SUBSIDY 404,000 
CONTRIBUTIONS 


TOTAL _ 104,000 


2. MAP TO LOCATE PROJECT NET COST 133,000 


AMOUNT TO BE FINANCED: 
REGIONAL 133,000 
PROPERTY OWNERS 

OTHER 


TOTAL 133,000 


5. CASH FLOW 7._RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 55,000 DEPT. 
PAGE NO. 
182,000 : 
3. DESCRIPTION Tne , 
Construction of 2 lane roadway. 1979 a SLATUSAOF PROJECT, 
486 DATE ACTION 
eer COUNCIL 
1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 937,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 37160 FILE NO. 821-18 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 


- _ PROJECT 4. CAPITAL COST ESTIMATE 
SS a 


6. NEED FOR PROJECT 


Mohawk Road at Upper Wellington St. LAND 65 ,000 - need to provide for 
- City of Hamilton CONSTRUCTION 240 ,000 additional intersection 
OTHER 


capacity 


TOTAL 305 ,000_ 


SUBSIDY 129,300 
CONTRIBUTIONS 


129,300 


NET COST 175,700 


: 


a Se Se ALE ROU ECE 
r | I | 
oa eS eee a FENNEL ave. | 
i, | ll 


AMOUNT TO BE FINANCED: 

REGIONAL 175 ,700 
PROPERTY OWNERS 

OTHER 


| Cee 


oper 


TON 


TOTAL 175,700 
RO. 


| 
a 
| 7 


WELLIN 


7. RELATED PROJECTS 


5. CASH FLOW 


| 


¢ 
—! @ - 


O.M.B. REQUIRED 1978 


PROJECT 


EXPENDITURES: 


poe .| | ca 


PRIOR TO BUDGET 65,000 
DESCRIPTION 19 78 240,000 
49 79 


4 8. STATUS OF PROJECT 
Complete reconstruction and pa 


channelization of the intersection. 


19 80 
19 81 


DATE -ACTION 


COUNCIL 


19 92 
19 83 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 305 ,000 


tb Abi 009 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET PROJECT NO. 37167 FILE NO. 813-28 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Mohawk Road at West 5th Street -. LAND 120,000 


City of Hamilton CONSTRUCTION 292,000 - need to provide for 


additional Ue el a 
OTHER ee capacity. 


4.12 ,000 


SUBSIDY 182,600 
CONTRIBUTIONS 


182,600 
2. MAP TO LOCATE PROJECT 


NET COST 229.400 
aed XY sal in kaa fa | lrennecall AVE. [ 
RN eyo 

AMOUNT TO BE FINANCED: 
REGIONAL 229,400 
PROPERTY OWNERS 


OTHER 


—— 


— 


B 
HUIMERIOGE 


| al | 
Uae STONE Gece 


| 
| 
\ 


eURDE 


TOTAL 229,400 


WENTWORTH 


WELLINGTON 


CASH FLOW 7. RELATED PROJECTS 


SS 


1 


UPPER 


rs 
< 
1) 


<| 
fa! O.M.B. REQUIRED 1978 PROJECT 
EXPENDITURES: 

RYMAL ott 
PRIOR TO BUDGET 105,000 DEPT. 
19 78 15,000 ys Be: 


19 79 292,000 - STATUS OF PROJECT 


| UPPER 


- _DESCRIPTION 


Complete reconstruction and 
channelization of intersection. 19 80 DATE ACTION 


19 81 COUNCIL 
19 2 


19 83 AND AFTER 


AWARD OF CONTRACT 
412,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 35110 FILE NO. 811-08 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


King Street - City of Hamilton LAND 140,000 


and Town of Stoney Creek, CONSTRUCTION 700,000 
Nash Road to Battlefield Creek OTHER 


- need to provide additiona 
roadway capacity 


840 ,000 - roadway structurally 


deficient 
SUBSIDY 


- CONTRIBUTIONS _385 ,000 


——_—__ 385,000 
MAP TO co (vee ; NET COST 


AMOUNT TO BE FINANCED: 

REGIONAL 455,000 
PROPERTY OWNERS 

OTHER 


TOTAL 455 ,000- 


5. CASH FLOW ke RELATED PROJECTS 


Mea | O.M.B. REQUIRED 497g PROJECT 
28 a ag) 2 EXPENDITURES: 
; ih ; ! i f 
fun png) teal PRIOR TO BUDGET 100,000 DEPT. 


PAGE NO. 


24 | 


19 78 40 5000 


DESCRIPTION 
19 79 700 ,000 8. STATUS OF PROJECT 


Complete reconstruction and widening 19 80 DATE ACTION 
to 4 lanes including intersection 19 81 

improvement at Hwy. #20 and at COUNCIL 
Nash Road. 19 82 


19 83 AND AFTER 


AWARD OF CONTRACT 


PAGE .011 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 35096 FILE NO. 
PROJECT DETAIL 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 3 


1. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Ottawa Street at Main Street - 
City of Hamilton 


LAND 181,500 
CONSTRUCTION 317,300 
OTHER 


- need to provide for 
additional intersection 
capacity 


——————_—__________. 


TOTAGH y= 498 S00 Re: 


224.000 


- roadway structurally 
SUBSIDY deficient 


CONTRIBUTIONS 
224,000 


NET COST 274,800 


UUY INDUSTRIAL OR 
a et She if 
5 +] i 


AMOUNT TO BE FINANCED: 
REGIONAL 
PROPERTY OWNERS 


274,800 


j a ir 
(wae | are acne roar pee aa OTHER 
i Eston! Gp i 
—) Eee gommer as ————— 
Kenia inl a TOTAL 
MING el | 274,800 
ego z= 
J Sel gi Q RELATED PROJECTS 
F{GIL___ Lawrence, 5. <1 5. CASH FLOW fe RELATED PROJECTS 
— == < to P< Zi 2 
sONEESSION Tgp eee | SLs} O.M.B. REQUIRED 1978 PROJECT 
ao. = 3 
| a 
i ! ; EXPENDITURES: 
u ! Wee 
| : PRIOR TO BUDGET 112,500 DEPT. 
PAGE NO. 
78 69,000 
3. DESCRIPTION =e > 
19 79 STATUS OF PROJECT 
Complete reconstruction and FIs PGMS Tn eS RI 
channelization of the intersection 13 80 317,300 DATE ACTION 
including complete reconstruction 19 81 COUNCIL 
of Ottawa Street to Maple Ave. 19 82 


AWARD OF CONTRACT 


1983 AND AFTER 
TOTAL 498,800 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


1... PROJECT 


Charlton Avenue - City of Hamilton 


John Street to Sherman Access 


MAP TO LOCATE PROJECT 


oa 


DESCRIPTION 


Complete reconstruction and 
widening to 3 or 4 lanes 


FUNCTION 


PROJECT NO. 35119 


DEPT./AGENCY Engineering 


LAND 
CONSTRUCTION 
OTHER Engrg 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


CAPITAL COST ESTIMATE 


545,000 
425,000 


10,000 


980 .000 
451,000 


451,000 


529 .000 


AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


529,000 


—_—— 


TOTAL 529 ,000 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR: TO BUDGET 
19 78 
19 79 
19 80 
19 81 
19 82 


19 83 AND AFTER 


10,000 


250,000 
295,000 


425 ,000 


TOTAL 980,000 


LAGE 012 


Transportation Services 


FILE NO. 803-20 
CAPITAL BUDGET PAGE 3 


6. NEED FOR PROJECT 


- need to provide for an 
east-west arterial 
collector roadway, south 
of Main Street 


roadway structurally 
deficient and poor 
geometrics 


7. RELATED PROJECTS 


PROJECT 


DEP 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


PAGE 013 _ 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Mohawk Road at Garth Street - City 
of Hamilton 


2. MAP TO LOCATE PROJECT 


“oe ie Saleen anneal 


TON 
WENTWORTH 


(e) 
WELLINGT 


sy 

A 

3 ie 
Inet stone Sil | CHURCH 


ryan | 


PARADISE _ 


| 
| 


ne 


“/ 


DESCRIPTION 


Complete reconstruction and 


channelization of the intersection. 


4, 


- CASH FLOW 


PROJECT NO. 95111 FILE NO. 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 3 


CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 100,000 - need to provide for 
CONSTRUCTION 440,000 additional intersection 
OTHER Rea SCA Niwo Rinne RACE capacity 

540,000 


SUBSIDY 234,800 
CONTRIBUTIONS 


OPAL rh 2 SM BOON: 


NET COST 805,200 _ 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 305,200 


- RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 

PRIOR TO BUDGET DEPT. 

1978 100,000 Ee Gp 

1979 440 ,000 . STATUS OF PROJECT 

1980 DATE ACTION 


1981 COUNCIL 
4982 


4983 AND AFTER 
TOTAL 540,000 


AWARD. OF CONTRACT 


PAGE 014 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 


King Street, Stoney Creek, Stoney 
Brook Drive te Highway 8. 


MAP TO LOCATE PROJECT 


Ramsgate 
jergaret 


S i 
f inthrop, 51 
raat ik 2) 

So 


rm 


E 
NG 


a oye 
Onfessces 


Dr 


dt o 


TOWN OF STONEY 


Ess 


3. DESCRIPTION 


Stoney Brook Drive to Highway 8 widening | 


and reconstruction of King Street. 


4. CAPITAL COST ESTIMATE 


5S. 


PROJECT NO. 35112 


FILE NO. 811-07 


DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 4 


LAND 57,000 
CONSTRUCTION 703,000 
OTHER 


760 ,000 


ee 


SUBSIDY 323,500 
CONTRIBUTIONS 


eink ERR 
NET COST Ths 365007; 


AMOUNT TO BE FINANCED: 
REGIONAL 436,500 
PROPERTY OWNERS 

OTHER 


TOTAL 436,500 


CASH FLOW 


O.M.B. REQUIRED 1979 


EXPENDITURES: 

PRIOR TO BUDGET 

19787 20,000 
19 79 37,000 
19 80 

19 81 425,200 
49 82 277,800 
19 83 AND AFTER. 


TOTAL 760,000 - 


6. NEED FOR PROJECT 


Need to provide additional 
roadway capacicy. 


Roadway structural 
deficiency. 


7. RELATED PROJECTS 


PROJECT 
DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE . ACTION - 


COUNCIL 


AWARD. OF CONTRACT | 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 35082 FILE NO. 802-21 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 4 


1. PROJECT 


4, CAPITAL COST ESTIMATE 


. NEED FOR PROJECT 


Burlington Street - City of Hamilton 
Strathearne Avenue to Woodward 
Avenue. 


LAND 1,150,000 
CONSTRUCTION 11,850,000 
OTHER 


- need to provide 
additional roadway 
capacity 


TOTAL ——13,0005000--— 


SUBSIDY 5,907,500 
CONTRIBUTIONS 


- roadway structurally 
deficient 


————$——=———————————— 


TOPAD hc 907,500. 7, 
NET COST © Mines) 5092 500K. 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


ent REGIONAL 7,092 ,500 
ZSUREINGTONG | __ ; PROPERTY OWNERS 
Ia | e OTHER 


7,092,500 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED PROJECT - Feasibility Study 


initiated in fall of 1978. 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT... 
PAGE, NO. 


8 250,000 
3. DESCRIPTION 197 : 

1979 250,000 8. STATUS OF PROJECT 
Complete reconstruction and widening TIS as LL ee 
including intersection improvement 1g80 ns) DATE ACTION 
at Parkdale and Strathearne Avenue 4981 2,000,000 COUNCIL 

1982 4,000,000 

AWARD OF CONTRACT 
1983 AND AFTER 5,850,000 


TOTAL 13,000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 
PROJECT NO. 35113 FILE NO. 
DEPT./AGENCY Eagineering CAPITAL BUDGET PAGE 4 


1978/1982 CAPITAL BUDGET . 
PROJECT DETAIL 


1... PROJECT 


Mountain East/West, North/South 
Freeway 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Proposed roadway construction across the 
Mountain and Niagara Escarpment from 
Hwy. #403, Ancaster to the Q.E.W. in 
east Hamilton. 


4 


- . CAPITAL COST. ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


PAGE 016 


Transportation Services 


6. NEED FOR PROJECT 


- as designated in the 


ep coe ope Regional Official Plan 


TOTAL 9,000,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


5. _CASH FLOW 


O.M.B. REQUIRED 1978 


EXPENDITURES: 
' PRIOR TO BUDGET 
1978 
1979 
19 80 
1981 
19 82 


1983 AND AFTER 
TOTAL 


4,500,000 


4,500,000 
4,500,000 


4,500,000 


4,500,000 
7. RELATED PROJECTS 


PROJECT 


DEPT. 
4,400,000 PAGE NO. 
1,400,000 8. STATUS OF PROJECT 
4,400,000 DATE ACTION — 


4,400,000 ccUNeEEE 
1,400,000 


AWARD OF CONTRACT 
2,000,000 : 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


4978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


Wes PROUECT. 
Stone Church Road - City of Hamilton 


Upper Sherman Avenue to Upper Ottawa 
Street 


MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Staged construction and widening to 
4 lanes, including partial installation 
of storm sewers. 


FAGE 017 


FUNCTION Transportation Services 


PROJECT NO. 35114 


DEPT./AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 50,000 
CONSTRUCTION 1,074,000 
OTHER petites WLS 
TOTAL sy ee had 000 "2 
SUBSIDY 484,000 
CONTRIBUTIONS hele 
TOTAL 481,000 
NET COST Se 
AMOUNT TO BE FINANCED: 
REGIONAL _ 643 ,000 
PROPERTY OWNERS 
OTHER g 
TOTAL 643,000 
5. CASH FLOW 
O.N.B. REQUIRED 1978 
EXPENDITURES : 
PRIOR TO BUDGET 
1978 545,000 
1979 
1980 
1981 56,000 
1982 
1983. AND AFTER 523,000 


TOTAL 1,124,000 


FILE NO. 


CAP{TAL BUDGET PAGE 4 


6. NEED FOR PROJECT 


- need to provide for 


anticipated growth trend 


- roadway structurally 
deficient 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


PAGE .018 


REGIONAL MUNICIPALITY OF ._HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. $5115 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 4 


- , PROJECT 4. CAPITAL COST ESTIMATE NEED FOR PROJECT 


Upper James Street - City of Hamilton LAND - need to provide for 
Fennell Avenue to 1000 feet south of CONSTRUCTION 1,125,000 additional roadway 


Limeridge Road ' OTHER Engrg eee ees? SOOO rare capacity 
TOTAL 150,000 continued commercial 


SUBSIDY 485 ,000 development 
CONTRIBUTIONS i 


485,000 


2. MAP TO LOCATE PROJECT 


nee 
| bey 

FENNELL|| AVE. be 

Rees . 


(Sar 


NET COST 665 ,000 


AMOUNT TO BE FINANCED: 

REGIONAL 665 ,000 
PROPERTY OWNERS 

OTHER 


TOTAL 665,000 


SHERMAN 
Ea 


WENTWORTH 
I 


CASH FLOW - RELATED PROJECTS 


{ 


WELLIN 
) 


| PARADISE _ 
X 
UPPER 


= 
3 STONE O.M.B: REQUIRED 1980 PROJECT 


L 


| 


ie} 
x 
Cc 
D 
[UPPER 
2a 
= 


EXPENDITURES: 


PRIOR TO BUDGET 
1978 25 ,000 


) UPPER 


At 


jueeer_/ 


3. DESCRIPTION 


1979 8. STATUS OF PROJECT 
Reconstruction, widening and 419 80 250,000 
providing a continuous channelized 

49 81 
left turn lane. 

19 82 305 ,000 


1983 AND AFTER 570,000 
TOTAL 1,150,000 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


PAGE 019 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 35116 FILE NO. 7119-1094 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 4 


1..° PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Mountain Brow Blvd. - City of Hamilto LAND 
C.N.R. Bridge Widening at Mohawk Rd. CONSTRUCTION 223,000 


OTHER 


- bridge is structurally 
deficient 


223,000 - roadway operation and 
capacity is deficient 
SUBSIDY 100,400 
CONTRIBUTIONS 


TOTAL 


2. MAP TO LOCATE PROJECT NET COST 122,600 


| \ 
IFENNELL] AVE. 
‘3 i AMOUNT TO BE FINANCED: 


z N . REGIONAL 122,600 
gu. PROPERTY OWNERS 
OTHER 


CASH FLOW a EEE De EEO CES 


ia 
4 0O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
is PAGE NO. 


1979 223,000 8. STATUS OF PROJECT 
Widening the existing one lane bridge 4980 
to two lanes 


3. DESCRIPTION 


DATE ACTION 


i981 COUNCIL 
4982 


1983 AND AFTER 


AWARD OF CONTRACT 


1978/1982 CAPITAL. BUDGET 
PROJECT DETAIL 


1. PROJECT 


Fiddler's Green Road, Ancaster 
Highway 403 partial Interchange 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


MTC will construct a partial 
interchange. Region will 
participate in the widening of 
Fiddler's Green Road to Hwy. 53. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


by M.T.C. and widening to Hwy. 53. 


PAGE 020 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


Transportation Services 
35117 


FILE NO. 806-10 
CAPITAL BUDGET PAGE 5 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 30,000 - Request by Town of 
CONSTRUCTION 100,000 Ancaster to the Ministry 
OTHER Sea Need A it Cr for a partial Interchange 
TOTAL: eel 2neooo ass 
SUBSIDY 60,000 
CONTRIBUTIONS 
TOTAL 60,000 
NET COST wer T0 000 ea 


AMOUNT TO BE FINANCED: 
REGIONAL © 

PROPERTY OWNERS 

OTHER 


70,000 


TOTAL 


70,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 30,000 
1980 100,000 
1981 
1982 
1983 


DER a 
PAGE NO. 


SS ISTATUS. OR PROUEGCT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
AND AFTER 


TOTAL 130,000 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Wentworth Street - City of Hamilton 
King Street to the CN/TH & B crossing 


2.. MAP TO LOCATE PROJECT 
La, pee al tle 
“lf Gy Zuri inctond) 


ra 
wl! 
x 

w LAWRENCE és 


2 Ts 
= 


3. DESCRIPTION 


Complete reconstruction and partial 
widening including reconstruction 
of storm sewers. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


- CAPITAL COST ESTIMATE 


LAND 


FUNCTION 
PROJECT NO. 


CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 


NET COST 


CONTRIBUTIONS 


TOTAL AS 


AMOUNT TO BE FINANCED: 
REGIONAL 
PROPERTY OWNERS 


CASH FLOW 


OTHER 


PRIOR TO BUDGET 


1978 


1982 
1983 AND AFTER 


O.M.B. REQUIRED 1979 


EXPENDITURES: 


165,700 


EASED ZL hose 


Transportation Services 


35128 


DEPT./AGENCY Engineering 


285 ,000 


285,000 


119,300 


119,300 


165,700 


165,700 


1979 
41980 
1981 


TOTAL 


285,000 


285 000 


7. RELATED PROJECTS 


. STATUS. OF PROJECT 


COUNCIL 


AWARD OF CONTRACT 


FILE NO. 923-28 
CAPITAL BUDGET PAGE 5 
6. NEED FOR PROJECT 

- need to provide additional 
roadway capacity for 


mountain access 


- roadway structurally 
Geficient 


PROJECT 


DEPT. 
PAGE NO. 


DATE ACTION 


PACE 022 


REGIONAL MUNICIPALITY OF. HAMILTON-WENTWORTH FUNCTION Transportation Seryices : 
1978/1982 CAPITAL BUDGET PROJECT NO. 37163 FILE NO. 813-29 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 5 


PROJECT 4. CAPITAL COST ESTIMATE ' 6. NEED FOR PROJECT 

pea Se ha ana efeonel ST Easier ee accel 
Mohawk Road at Upper Sherman Avenue - A Ee " 
City toe tamedeen LAND 105 ,000 need to provide for 


CONSTRUCTION 360,000 additional intersection 
OTHER 


seine aati Va ig ca capacity 


465,000 


rs | 


SUBSIDY 203,700 
CONTRIBUTIONS 


ne 


TOTAL 


MAP_TO LOCATE PROJECT NET COST 261,300 _ 


AMOUNT TO BE FINANCED: : 
REGIONAL 261,300 
PROPERTY OWNERS 

OTHER 


————— 


1H 


TOTAL —_961,300 


NIWOR 


” 
UIMERIDGE 


: 


CASH FLOW 7,__RELATED PROJECTS 


WELLINGT 


PERS Ww. 


CHURCH IRD. i O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 1978 


complete reconstruction and 1979 105 ,000 8. STATUS OF PROJECT STATUS OF PROJECT 


channelization of intersection. 49 80 DATE ACTION 


19 81 360,000. COUNCIL 
419 82 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 465,000 


EAE OLAS 


REGIONAL MUNICIPALITY OF .HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 GaprTAL BUDCET PROJECT NO. 37166 FILE NO. 
PROJECT DETAIL 


DEPT . /AGENCY Engineering CAPTTAL BUDGET PAGE 5. 


PROJECT 4. CAPITAL COST ESTIMATE > NEED FOR PROJECT 


Mohawk Road at Upper Gage Avenue - LAND 117.000 
cs ’ - need to provide for 
Cneriieniiron ONS eT ON 320 ,000 Se ee intersection 
OTHER 


oA aR SEN TEA Aa ECL capacity 
TOTAL: 2 437 0000 | 


SUBSIDY “192,600 
CONTRIBUTIONS 


TOTAL 192,600 


2. MAP TO 
OC Ae NET COST 2uu 400 


< | | | | 
a IFENNELU! AVe__| \ 
j —— 
| | | | : : AMOUNT TO BE FINANCED: 
ifaasal | zn a REGIONAL 244,400 
se ee SS ‘| PROPERTY OWNERS 
Wee i SheETez TD ea OTHER 
ee ; ot es =i it) 
oO 
| 34 zZ S| a s 244,400 
UMERIDGE = ee wn 
>| AEE ar | ord . CASH FLOW 7. RELATED PROJECTS 
Galen ey Ss Ceara gto B a 
stone Sil >) cnurcn Siro. > eas O.M.B. REQUIRED ee 
ig i Ih ‘1 ae a | 
| | ce | | 
| ral EXPENDITURES: 
ef 


PRIOR TO BUDGET 
1978 
1979 


DEPT. 
PAGE NO. 


DESCRIPTION 


60,000 8. STATUS OF PROJECT 


Complete reconstruction and 
channelization of the intersection 


1980 57,000 
1981 320,000 
1982 
1983 AND AFTER 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 


PAGL 024 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET sith PROJECT NO. 95120 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 5 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Fenneil Avenue at Upper Sherman LAND 126 ,000 Bese He Proves for 
Avenue - City of Hamilton CONSTRUCTION 340 ,000 additional intersection 
‘OTHER capacity 


466 ,000 


SUBSIDY . 205,800 
CONTRIBUTIONS 


205 ,800 


2. MAP TO LOCATE PROJECT NET COST 260,200 


FENNELL 

AMOUNT TO BE FINANCED: : 

REGIONAL 260,200 
“Al A PROPERTY OWNERS 

MOHAWK | RD" if OTHER 


| 
| 
| 


GAGE 


TOTAL 260,200 


TON 
Ww 
SHERMAN 


Le 


CASH FLOW Ce REA 


WELLIN 


H UPPER“ 


O.M.B. REQUIRED PROJECT 


o 
x 
‘Ss 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
heise PAGE NO. 


1979 100 ,000 - STATUS. OF PROJECT 


en 


UPPE 


3. DESCRIPTION 


Complete reconstruction and 
channelization of the intersection. 1980 DATE ACTION 


1981 26 ,000 COUNCIL 


4.982 340 5000 
AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 466 ,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET PROJECT NO. 35121 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 5 


PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Mohawk Road at Upper Ottawa Street - LAND 440,000 - need to provide for 
City of Hamilton CONSTRUCTION additional intersection 


OTHER pas capacity 
440.000 


SUBSIDY 184,800 
CONTRIBUTIONS : 


TOTAL 184,800 


MAP ue LOCATE PROJECT NET COST 255 ,200 


eal AVE I 
AMOUNT TO BE FINANCED: 
REGIONAL 255,200 
PROPERTY OWNERS 


OTHER UUM nt VA PN 


255,200 


. CASH FLOW « RELATED PROJECTS 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 


3. DESCRIPTION 
8. STATUS OF PROJECT 


Complete reconstruction and HO! 000 
channelization of the intersection. 2 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
1983 AND AFTER 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Stone Church Road - City of Hamilton 
Courtland Avenue Westerly 


MAP TO LOCATE PROJECT 


alice ——— 
3'2 stone CWNURCH ot 


3. DESCRIPTION 


Construction and widening to 4 lanes, 
including intersection of Upper Paradise 
and necessary road sewers. 


4. CAPITAL COST ESTIMATE 
SR ee aN ee) 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


TOTAL 


- CASH FLOW 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


35122 


527,000 


527,000 


_ 247,000 


Pa Ou, 000g 
280,000) il 


280,000 


—_——— 


280,000 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

19179 

1980 

1981 

1982 


1983 AND AFTER 


TOTAL 


527,000 


527,000 


PAGE 026 


Transportation Services 


FILE NO. 
CAPITAL BUDGET PAGE 6 


6. NEED FOR PROJECT 
- need to provide for 


anticipated growth trend 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


LAGE 027 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CaprTAL BUDGET PROJECT NO. 35118 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 6 


ee ROURCT 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Upper Gage Avenue - City of Hamilton LAND -~ need to provide for 
577,000 ici d th t d 
Thorly Avenue to 500 feet north of eee Fi an el es Dates ene on 
Stone Church Road OTHE SS - roadway structurally 
TOTAL 577,000 deficient 
SUBSIDY 242,500 
CONTRIBUTIONS 
TOTAL 242,500 
NET COST 93H 2900 


AMOUNT TO BE FINANCED: 


REGIONAL 334,500 
PROPERTY OWNERS 
OTHER 

TOTAL 334,500 


» RELATED PROJECTS 


5. __CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
19793 
4980 273,000 


DERG 
PAGE NO. 


3. DESCRIPTION 


Staged construction and widening to 8. STATUS OF PROJECT 


4 lanes. 


DATE ACTION 


1981 
1982 


304,000 


COUNCIL 


AWARD OF CONTRACT 
4983 AND AFTER 


TOTAL 577,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/1982 CAPITAL BUDGET PROJECT NO. 35123 


PROJECT DETAIL 


1 PROVECT 


. CAPITAL COST ESTIMATE 


Upper Sherman Avenue - City of Hamilton 
. Berko Avenue to Limeridge Road 


LAND 
CONSTRUCTION 220,000 
OTHER 


TOTAL 220,000 


SUBSIDY 100,000 
CONTRIBUTIONS 


——— 


TOTAL 100,000 


2. MAP TO LOCATE PROJECT NET COST 120,000 


AMOUNT TO BE FINANCED: 
REGIONAL 120,000 
PROPERTY OWNERS 

OTHER 


120,000 


. CASH FLOW 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
LOS 
1980 
1981 


Bae DE SCRED LT LON 


Construction and widening to 4 lanes. 


220,000 


1989 
1983 AND AFTER 


TOTAL 


DEPT. /AGENCY Engineering 


PAGL 028 


FUNCTION Transportation Services 


FILE NO. 
CAPITAL BUDGET PAGE 6 


6. NEED FOR PROJECT 


- need to provide for 
anticipated growth trend 


- roadway structurally 
deficient 


. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


rior 029 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET PROJECT NO. 95124 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 6 


1.) PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Upper Ottawa Street - City of Hamilton 
Birchmount Road to Tunbridge Crescent 


- need to provide for 


LAND anticipated growth trend 


CONSTRUCTION 434,000 

OTHER - roadway structurally 
TOTAL 434.000 deficient 

SUBSIDY 195,000 

CONTRIBUTIONS 


TOTAL _ 195,000 


._MAP 5 
2. MAP TO LOCATE PROJECT canoes 239,000 


AMOUNT TO BE FINANCED: 
REGIONAL 239,000 
PROPERTY OWNERS 

OTHER 


TOTAL 239.000 


5. CASH FLOW 7, RELATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE HO. 
3. DESCRIPTION ks 
Construction and widening to 4 lanes, 1979 . STATUS OF PROJECT 
including intersection improvements at 1980 ee rae 
Stonechurch Road 
1981 307,200 


1982 126,700 


COUNCIL 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 434,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. 95125 FILE NO. 806-06 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 6 


sf EROUE CH 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 189 ,000 
Fruitland Road, Stoney Creek, Barton CONSTRUCTION 684,000 Interchange at Q.E.W. 
St. ‘to Hwy. 8 OTHER Engrg. 77.000 necessitates increase in 


poe . 
TOTAL 950.000 Traffic service. 


SUBSIDY 420,000 ‘Will be contingent on the 
CONTRIBUTIONS rate of development of the 
420 ,000 Town of Stoney Creek. 
» MAP TO LOCATE PROJECT NET COST : 530,000 Need for additional mountain 
RI oe ea access to be accessed upon 
completion of Official 
Plan and Freeway Study. 


AMOUNT TO BE FINANCED: 

REGIONAL 530,000 
PROPERTY OWNERS 

OTHER 


| 
fj 
| 


& Ofwitt 


530,000 


| 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DE eA 
PAGE NO. 
3. DESCRIPTION ne 
1979 8. STATUS OF PROJECT 
Study will be undertaken to détermine 1989 
if widening should take place on existing 
roadway. Project to include land 1981 73,000 COUNCIL 
acquisition and roadway construction. 4982 109,000 


DATE ACTION. 


AWARD. OF CONTRACT 
1983 AND AFTER 


PAGE 031 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Praneocrratieu peri ces 81 
g 


1978/1982 CAPITAL BUDGET PROJECT NO. 35126 FILE: NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 6 


3 
aS '= 


five SPROUECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 750,000 
Mud Street, Stoney Creek, East City of . CONSTRUCTION 1,523,000 Saltfleet, Community 
Hamilton, Limits to Highway 20. OTHER Development 


es 


TOTAL | 2.,273,,000 Contingent on decisions 
SUBSIDY 1,035,000 regarding the Mountain 
‘ East-West and North-South 
CONTRIBUTIONS Reece 
ROWAN | ys ii) 1,085,000 


2. MAP TO LOCATE PROJECT NET COST 1,238,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,238,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,238,000 


Giigaasese =a 

ji TOWN) OF 

| STONEY! CREEK 
\; ' 


i de CASH FLOW - RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
1978 : 


1979 8. STATUS OF PROJECT 


3... DESCRIPTION 


sr i aly) 
Hamilton East City Limits to Highway 20 ey DATE acco 
widening road allowance to 200 feet and 1981 125,000 | coUNCIL 
roadway construction. 4982 136. 606 
igi 2. 


1983. AND AFTER 1,964,000 
TOTAL 


AWARD. OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transpor tat touts cry taee 
1978/1982 CAPITAL BUDGET PROJECT NO, 35127 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 7 


i. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Stone Church Road - City of Hamilton 
C.N.R. Bridge near Dartnall Road 


- need to provide for 


BEND anticipated growth trend 


CONSTRUCTION 226,000 
OTHER 


226,000 


SUBSIDY 17,000 


CONTRIBUTIONS 
-G.R.F. 180,800 


RLU oVoVot be 
SNeRai 210,200: (TOTAL. eatup gaeingg tuo 
ao 000 


2. HAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 

OTHER 


EERE eee 


TOTAL 17,000 


CASH FLOW 7, RELATED PROJECTS 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


PAGE NO. 
3. DESCRIPTION 1978 


Reconstruction and widening of existing ig 73 8. STATUS OF PROJECT 
2 lane overhead bridge. 4980 Aire non tone 


1984 COUNCIL 
1982 226,000 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 226,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. $5129 FILE NO. 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 7 


dec) PROUVECT 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 200,000 
Golf Links By-pess, Ancaster, from LENE aN 3,060,000 - Wilson Street By-Pass as 


agreed to by Town of 


| Wilson St. to Mohawk Rd. 
Ancaster 


TOTAL 3,260,000 


- Mountain East-West Freeway / 
Arterial necessitates 
closure of Mohawk Rd. 


SUBSIDY 1,385,000 
CONTRIBUTIONS Menihich tek sea aA? 


TOTAL 1,385,000 
NET COST nes 81875 ,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL 1,875,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,875,000 


- RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
19 80 
4981 


DEPT. 
PAGE NO. 


| 3. DESCRIPTION 


« STATUS OF PROJECT 


Three staged programme to provide a new 
arterial/collector link between Ancaster 
| and Hamilton. Will connect Wilson Street 
| at Jerseyville Ré. to Mohawk Rd. at 
| Scenic Dr. 


DATE ACTION : 


COUNCIL 


1982 
1983 AND AFTER 


76 ,000 
3,184,000 


AWARD: OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Fennell Avenue at Upper Gage Avenue 
~- City of Hamilton 


MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Complete reconstruction and 
channelization of the intersection. 


4. CAPITAL COST ESTIMATE 


Dis 


LAND 


FUNCTION 


PROJECT NO. 37164 


DEPT./AGENCY Engineering 


CONSTRUCTION 


OTHER 


SUBSIDY 


100,000 
350,000 


eee 


TOTAL 450,000 


CONTREBUT IONS 


NET COST 


7197-000 


197,000 
253,000 


AMOUNT TO BE FINANCED: 
REGIONAL 
PROPERTY OWNERS 


OTHER 


253,000 


TOTAL 253,000 


CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 


PRIOR 
1978 
1979 
1980 
1981 
1982 
1983 


TO BUDGET 


AND AFTER 


100,000 


— 350,000 __ 
TOTAL 


Transportation Seryices 


FILE NO. 


6. NEED FOR PROJECT 
- need to provide for 


CAPITAL BUDGET PAGE 7 


additional roadway capacity 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1978/1982 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT. 


Mohawk Road at Upper Paradise Road 
- City of Hamilton 


2. MAP TO LOCATE PROJECT 


3.) DESCRIPTION 


Complete reconstruction and 
channelization of intersection. 


4. CAPITAL COST ESTIMATE 


PROJECT NO. 935130 


DEPT. ,/AGENCY Engineering 


LAND, 150,000 
CONSTRUCTION 350,000 
OTHER 


TOTAL 500,000 


CONTRIBUTIONS 


222,000 
NET COST peter S185 OOO nin 


AMOUNT TO BE FINANCED: 

REGIONAL 278,000 
PROPERTY, OWNERS 

OTHER 


TOTAL 278,000 


$._CASH FLOW 


O.M.B. REQUIRED 1989 


EXPENDITURES: 
PRIOR TO BUDGET 
1378 

19:79 

1980 

1981 

1982 150,000 
1983 AND AFTER 


350,000 


TOTAL 500.000 


FILE NO, 


6. NEED FOR PROJECT 


- need to provide for 


CAPITAL BUDGET PAGE 7 


additional roadway capacity 


- RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


- STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1978/1982 CAPITAL BUDGET PROJECT NO. $5087 FILE NO. 807-02 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 7 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Grays Road - City of Hamilton LAND 250,000 ~ need to provide for 
Arvin Avenue to the Q,E.W. CONSTRUCTION 1,339 ,000 continued industrial 
OTHER Engrg DTI GeO Oieanane ee development 


TOTAL 1,605,000 __ - roadway structurally 


SUBSIDY 381,000 deficient 


CONTRIBUTIONS* soa BN2000U se 
*C.G.R.F. 789,000 - need to grade separate 
EC.LNIR. SasOoeg by pases awl eS the C.N. Mainline 


NET COST bya) 000 


AMOUNT TO BE FINANCED: 

REGIONAL 382,000 
PROPERTY OWNERS 

OTHER 


TOTAL 382,000 


‘7. RELATED PROJECTS 


5.__CASH FLOW 


O.M.B. REQUIRED 1982 PROJECT - Feasibility Study 
initiated in fall of 1977. 


EXPENDITURES: 


PRIOR TO BUDGET ae DE PE 
1978 PAGE NO. 


1979 8. STATUS OF PROJECT 
Complete reconstruction and MNS SE eae ee 


widening to 4 lanes, including 1980 
grade separation at the C.N. 4981 
Mainline 


- DESCRIPTION 


DATE ACTION 


COUNCIL 
4.982 200 ,000 


4983 AND AFTER 1,339 ,000 
TOTAL 1 1605000 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMTLTON—WENTWORTH FUNCT LON Sanitation and Waste Disposal 
1978/82 CAPITAL BUDGET PROJECT NO. 38284 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 8 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Design and construction of a Solid CONSTRUCTION 8,800,000 
Waste Reduction Unit OTHER 
TOTAL 8,800,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
2. MAP TO LOCATE PROJECT 
NET COST 8,800, 000 


AMOUNT TO BE FINANCED: 


REGIONAL 8,800,000 
PROPERTY OWNERS 
OTHER 

TOTAL —_8, 800,000 _ 


CASH FLOW 
O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 8,746,000 
1978 54,000 
1979 
1980 
1981 
1982 


1983 AND AFTER 
TOTAL 8,800,000 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO, 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 
AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMTLTON-WENTWORTH FUNCT LON Sanitation and Waste Disposal 


1978/82 CAPITAL BUDGET PROJECT NO, 35251 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 8 


PROJECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


b i LAND 2,000,000 
Land requirement for transfer CONSTRUCTION 


stations and Glanbrook site OTHER 


TOTAL 2,000,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
MAP TO LOCATE PROJECT 


NET COST 2,000, 000 


AMOUNT TO BE FINANCED: 
REGIONAL 2,000,000 
PROPERTY OWNERS 

OTHER 


2,000,000 


CASH FLOW RELATED PROJECTS 
O.M.B. REQUIRED 1978 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 2,000,000 
3. DESCRIPTION 1979 
A) Kenora Transfer Station $ 300,00¢ 1980 8. STATUS OF PROJECT 


PROJECT 


DEPT. 
PAGE NO. 


B) Upper Ottawa — south of 1981 
Rymal Rd. Transfer Station 300,00d 
C)) Glanbrook Landfill Site 1,400,000 1982 COUNCIL 
1983 AND AFTER AWARD OF CONTRACT 


TOTAL 


DATE ACTION 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 
1978/82 CAPITAL BUDGET PROJECT NO. 35252 FILE NO. 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE §& 


PROJECT 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 5,500,000 


NEED FOR PROJECT 


Transfer Stations 


New Solid Waste Management System 


TOTAL _ 5,500,000 _ 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 5,500,000 
PROPERTY OWNERS 

OTHER 


5,500,000 


CASH FLOW 
0.M.B. REQUIRED 


7, RELATED PROJECTS 


1978 


PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 
DEPT. 
1978 PAGE NO. 
DESCRIPTION 1979 5,500,000 


1980 
1981 
1982 
1983 AND AFTER 
TOTAL 5,500,000 


Region to Finance the Construction 
of Transfer Stations for New 
Solid Waste System 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 
AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF BAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Glanbrook Site 


Development of site for operational 
use. 


MAP TO LOCATE PROJECT 


DESCRIPTION 


Region is required to provide Tricil 
with the Glanbrook Site ready for 
operation 


FUNG LP LON 


PROJECT NO. 
DEPT. /AGENCY 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


7 PAGE 04C 


Sanitation and, Waste Disposal 
35253 FILE NO. 
CAPITAL BUDGET PAGE 8 


Engineering 


NEED FOR PROJECT 


1,500,000 


Ponte 1,500, 000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 
NET COST 
AMOUNT TO BE FINANCED: 
REGIONAL 


PROPERTY OWNERS 
OTHER 


1,500, 000 


1,500,000 


TOTAL _1,500,000__ 


CASH FLOW 


O.M.B. REQUIRED 1978 
EXPENDITURES ; 
PRIOR TO BUDGET 


RELATED PROJECTS 


PROJECT 


1978 1,500,000 


1979 
1980 
1981 
1982 
1983 AND AFTER 


STATUS OF PROJECT 

DATE ACTION 
COUNCIL 
AWARD OF CONTRACT 


TOTAL 1,500,000 
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REGIONAL MUNICIPALITY OF HAMELTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 


1978/82 CAPITAL BUDGET PROJECT NO. 35254 FILE NO, 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PACE 8 


1. PROJECT - CAPITAL COST ESTIMATE . NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER 1,120,000 


Provision of Services by the 
Region for Transfer Stations and 
Glanbrook Site 


TOTAL —_1,120,000__ 
SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
MAP TO LOCATE PROJECT 


NET COST 1,120,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,120,000 
PROPERTY OWNERS 

OTHER 


1,120,000 


CASH FLOW RELATED PROJECTS 

O.M.B. REQUIRED 1978 

EXPENDITURES: 

PRIOR TO BUDGET 

1978 1,120,000 
3. DESCRIPTION | 1979 


Glanbrook Site —- Internal Road 1980 - STATUS OF PROJECT 


_mppovement $100, 000 1981 DATE ACTION 
Dundas Transfer Site 245,000 
Kenora Transfer Site 105,000 1982 COUNCIL 


Mountain Transfer Site 170,000 1983 AND AFTER AWARD OF CONTRACT 
Weigh Scales 500, 000 TOTAL 1,120,000 
é) > 


PROJECT 


DEPT. 
PAGE NO. 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCT ION Homes for the Aged 
1978/82 CAPITAL BUDCET PROJECT NO. N5102 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Social Services CAPITAL BUDGET PAGE 9 


— 
° 


PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 
LAND 

Macassa Lodge Alterations and CONSTRUCTION 950,000 

Additions OTHER 


TOTAL 950,000 


SUBSIDY 
CONTRIBUTIONS (Province) 450,000 


TOTAL 450,000 
2. MAP TO LOCATE PROJECT SE 


NET COST 500, 000 


AMOUNT TO BE FINANCED: 

REGIONAL 500, 000 
PROPERTY OWNERS 

OTHER 


500,000 


CASH FLOW RELATED PROJECTS 
O.M.B. REQUIRED Received 

EXPENDITURES: 

PRIOR TO BUDGET 


PROJECT 


“DEPL. 
1978 PAGE NO. 


3. DESCRIPTION 1979 
1980 8. STATUS OF PROJECT 
1981 DATE ACTION 
1982 COUNCIL 


1983 AND AFTER AWARD OF CONTRACT 
TOTAL 
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REGIONAL MUNICIPALITY OF HAMELTON-WENTWORTH FUNCT ION Homes for the Aged 


1978/82 CAPITAL BUDGET PROJECT NO. N6103 and N6103A FILE NO. 
PROJECT DETAIL DEPT./AGENCY Social Services CAPITAL BUDGET PAGE 9 


1. PROJECT ' | 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Land Acquisition and Construction LAND 200,000 Fon leGr ther Houeing 


of Proposed Stoney Creek Lodge 4 CONSTRUCTION 3,800, 000 Development within the 

OTHER Reston 

TOTAL _4,000,000_ 
SUBSIDY 
CONTRIBUTIONS MCSS 2,000, 000 

TOTAL 2,000,000 

2. MAP TO LOCATE PROJECT Toe ee oe 

NET COST 2,000,000 
AMOUNT TO BE FINANCED: 
REGIONAL 2,000,000 
PROPERTY OWNERS 
OTHER 

TOTAL _2,000,000_ 

5. CASH FLOW RELATED PROJECTS 
O.M.B. REQUIRED 1978 
PROJECT. 
EXPENDITURES: 
PRIOR TO BUDGET 
DEPT. 
1978 200,000 PAGE NO. 
3. DESCRIPTION 1979 1,900,000 

1980 1,900,000 8. STATUS OF PROJECT 
1981 DATE ACTION | 
1982 COUNCIL 
1983 AND AFTER AWARD OF CONTRACT 


TOTAL 4 000,000 | 
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REGIONAL MUNICIPALITY OF HAMTLTON—WENTWORTH FUNCTION Community Planning & Development — Industrial 


PROJECT NO. R4250-R11250 FILE NO. 
DEPT./AGENCY Planning CAPITAL BUDGET PAGE = & 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Industrial Land Acquisition 


OS Se ETS SE ET 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


| 4. CAPITAL COST ESTIMATE 


LAND 7,265,000 
CONSTRUCTION 
OTHER 


6. NEED FOR PROJECT 


To ensure availability of 
land for new expanded and 
relocation of existing 
industry to set a 
standard for industrial 
parks in all areas, and to 
stabilize land prices; 

to create jobs and derive 
tax dollars from land and 
buildings; to aid traffic 
flow, locating industry 
near residential areas 
throughout the Region and 
suited to their market 


TOTAL 7,265,000 


SUBSIDY 
CONTRIBUTIONS L.S. 


__ 1,810,000 _ 


TOTAL _1,810,000_ 


NET COST __5,455,000_ 


AMOUNT TO BE FINANCED: 
REGLONAL 5,455,000 
PROPERTY OWNERS ; 

OTHER 


5,455,000 


CASH FLOW 
0.M.B. REQUIRED 
EXPENDITURES: 


RELATED PROJECTS 


PROJECT 


PRIOR TO BUDGET 3,875,000 
DEPT. 
1978 980,000 PAGE NO. 
1979 810,000 
1980 750,000 8. STATUS OF PROJECT 
1981 850,000 DATE ACTION 


1982 
1983 AND AFTER [LRP IRE UES 
TOTAL 7,265,000 


COUNCIL 
AWARD OF CONTRACT 


1% 


Ze 


Sis 


REGLONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCT LON Financial 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Capital Contingency 


MAP TO LOCATE PROJECT 


DESCRIPTION 


PROJECT NO. 33590 
DEPT./AGENCY Finance 


CAPITAL COST ESTIMATE 


LAND ( 
CONSTRUCTION 500,000 
OTHER ( 


TOTAL 500, 000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


NET COST 500,000 


AMOUNT TO BE FINANCED: 
( 


REGIONAL 
PROPERTY OWNERS ( 500,000 
OTHER ( 


500,000 


CASH FLOW 


O.M.B. REQUIRED 1978 

EXPENDITURES: 

PRIOR TO BUDGET 

1978 500,000 

1979 

1980 

1981 

1982 

1983 AND AFTER 
TOTAL 


500,000 
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FILE NO. 
CAPITAL BUDGET PACE 


NEED FOR PROJECT 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
DATE ACTION 
COUNCIL 
AWARD OF CONTRACT 
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| REGIONAL MUNICIPALITY OF HAMITLTON-WENTWORTH FUNC LON Financial 


PROJECT NO. 64501 FILE NO. 
DEPT. /AGENCY Finance CAPITAL BUDGET PAGE 13 


be) 
° 


3 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Capital Levy 


MAP TO LOCATE PROJECT 


DESCRIPTION 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


NEED FOR PROJECT 


To provide approximately 
1, of an equalized mill for 
the reduction of debenture 
debt requirements of the 
Region. 


NIL 


TOTAL NIL 


SUBSIDY 
CONTRIBUTIONS 5,330,000 


TOTAL 5,330,000 


NET COST (5,330, 000) 


AMOUNT TO BE FINANCED: 
REGIONAL (5,330,000) 
PROPERTY OWNERS 

OTHER 


(5,330,000) 


CASH FLOW 
0.M.B, REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 


RELATED PROJECTS 


PROJECT 


1978 (1,000,000) Bren Wel 

1979 (1,030,000) 

1980 (1,060,000) 8. STATUS OF PROJECT 

1981 (1,100,000) DATE ACTION 
1982 (1,140,000) COUNCIL 


1983 AND AFTER 


TOTAL (5,330,000) 


AWARD OF CONTRACT 


GENERAL RATE ©CN HAMILTON 


____PAGE 047 


PEGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH er Pee vy SEOuE Sewers 


Ms 


PROGECT 


Wel (CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTICN 498,000 
OTHER 


Alpine, Mountain Park, Bellwood Ave., 
Upper Wentworth St., - Storm Sewers 


To replace a deteriorated, 
undersized, md shallow 
combined sewer. 


498,000 


SUBSIDY RsS5. 170,000 
CONTRIBUTIONS 


TOTAL 170 ,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL L.D. Rate 328 ,000 
PROPERTY OWNERS : 
OTHER 


TOTAL 328,000 


See CASH auOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
FRIOR TO BUDGET 300,000 
; 198,000 

3. DESCRIPTION ave : 

1979 STATUS OF PROJECT 
Local storm sewers, private drain, and sy DATE 
road repairs. 1981 COUNCIL 

1982 


AWARD OF CONTRACT 
1983 AND AFTER SIS Aaa Feed te 
TOTAL 498,000 


iv. 048 


REGIONAL MUNICIPALITY OF HAMILTON - WENTWORTH FUNCTION , Storm: Sewers 
1978/82CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT NO. 36235 FILE NC. 818-07 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


.- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Red Hill Creek Trunk sewer - from 


LAND 
CMHC lands to Upper Wentworth Street- CONSTRUCTION The project is required 
Storm Sewer OTHER Engineering eAvbare sO O0Es to provide service to 


future developments in the 
Red Hill Creek basin West 
of Upper Wentworth Street. 


TOTAL a ae Os 000s 


Engineering 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
NET COST pA 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 

REGIONAL 40,000 
PROPERTY OWNERS 

OTHER 


TOTAL 40 ,000 


7. RELATED PROJECTS 


5. CASH FLOW 


Bett ORO eee 


O.M.B. REQUIRED 


Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 
S79 
19 80 
19 81 
19 82 
19 83 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 
Trunk Storm Sewer 


COUNCIL 


Approximate size 16" x 18! 


AWARD OF CONTRACT 
AND AFTER 


EOTA 40 ,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTE FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 36200 FILE WO. 813-11 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 
oa PROJECT 4. CAPITAL COST ESTIMATE NEED FOR PROJECT 
Mountain Park, Summit, Hamilton, LAND ; 
Viewpoint and Poplar Streets CONSTRUCTION +98 ,000 
- Storm Sewers OTHER SaaS To replace existing combined 
TOTAL 498,000 sewers which are too small 
and are defective. 
SUBSIDY R.S. 200,000 
CONTRIBUTIONS 


TOTAL ___200,000___ 


2. WAP TO LOCATE PROJECT 


NET COST ___ 298,000 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 298,000 
PROPERTY OWNERS 
OTHER 

TOTAL 298,000 


2) RELATED \PROJSCTS = 


0.4.8. REQUIRED Received PROGSCT 31200 B 


Sewage Works 


EXPENDITURES: 
PRIOR TO BUDGET 290,000 
19 78 ‘208,000 
19 79 
19 80 
19 81 
19 82 
19 83 AND AFTER 


AGE ‘NO. 


3. DESCRIPTION 


. STATUS OF PROJECT 


Construction of local storm sewers, 
private drains, and pavement repairs. 
Approx. size 12" to 30" 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 498,000 
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REGIONAL MUNICIPALITY GF HANILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECi NO. 36206 FILE NO. 811-01 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 
1. PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
a oe aie To upgrade deficient sewers 
gee ae eS i Aan Sat SINS IC Reese ge in conjunction with road 


reconstruction. 
TOTAL ‘222-400 0005 


SUBSIDY R.S. 150,000 
CONTRIBUTIONS 


TOTAL (24 73150 0002) 


NET COST ——— 290,000 __ 


2. WAF TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL t.s.R. 250,000 
PROPERTY OWNERS 
OTHER 

TOTAL 250,000 


« CASH PLOW 


oF 
Cite Mee) lenucariow 


B. 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 


A 


250,000 


PAGE NO. 
1978 150 ,000 


1979 
13 80 
1981 
19 82 
1983 AND AFTER 


3.0 DESCRIP TEON 


8. STATUS OF PROJECT 


DatE ACTION 


Relief storm sewer on King St. together 
with private drains. 


COUNCIL 


AWARD OF CONTRACT 


400,000 


PAGE 051 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82 CAPITAL BUDGET ; PROJECT NO. 36207 FILE NO. 813-14 
PROJECT DETAIL DEPT. / AGENCY Engineering CAPITAL BUDGET FAGE 14 


ee ROUECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION The trunk sewer is required 


250,000 to relieve an overloaded 
250,000 trunk sewer system. 


MacNab St. Trunk Storm Sewer 
Cannon St. to Harbour - Engineering OTHER Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


MAP TO LOCATE PROJECT NET COST 250,000 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 250,000 
PROPERTY OWNERS 
OTHER 


TOTAL 250,000 


CASH FLOW RELATED PROJECTS 


O.M.B. REQUIRED Received PROUECT 


\ - Oe 
s IS Ve s % 
SA LIS eS EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
DACT 
1978 50,000 poe ane 
1979 100 ,000 , STATUS OF PROJECT 


1980 100 ,000 DATE ACTION 
Trunk Tunnel Storm Sewer 4981 


Sa DESCRIPTION 


COUNCIL 
1982 


1983 AND AFTER 
TOTAL 250,000 


AWARD OF CONTRACT 


a ee 


REGIONAL MUNICIPALITY OF KAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82 CAPITAL BUDGET FROJECT NO. 36204 FILE “¢. 807-09 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 14 


tee ROIECT 


CAPITAL COST ESTIMATE 6. -NEBDUFOR PROESCT 


LAND 
CONSTRUCTION 750,000 
OTHER 


Garside - Storm Sewer To reduce basement flooding. 


SaaS ee 


Engineering and Construction 


TOTAL 


R.S. 230 ,000 
SUBSIDY MT c, 203000 
CONTRIBUTIONS 


TOTAL ) 22 E6250.00gner 


2. MAP TO LOCATE PROJECT 


NET COST ee O0 000 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 500 ,000 
PROPERTY OWNERS 

OTHER 


-—_— 


TOTAL 500,000 


CASH FLOW 


O.M.B. REQUIRED Received PROGECT 


EXPENDITURES: 
PRIOR TO BUDGET 


500,000 
‘1978 250,000 
1979 
1980 
1981 
1982 


1983 


DESCRIPTION 


8. STATUS OF PROCECT 


Local Storm Relief Sewer, private drain sate, ACTION 
and road repairs on Garside, Normandy, 


Central and Cameron 


COUNCIL 


AWARD OF COMTRACT 


Approx. size 18" to 36" AND AFTER 


TOTAL 750,000 


t ASE 053 


FUNCTION Stor Sewers 
PROJECT NO. 36208 


DEPT. /AGENCY Engineering 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
FILE NO. 813-17 


CAPITAL BUDGET PAGE 15 


CAPITAL BUDGET 
PROJECT DETAIL 


1978/82 


2a PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Mt. Industrial Trunk Sewer a 
Western Connection - 


Engineering 


2. MAP TO LOCATE PROJECT 


OARTNALL 


-3. DESCRIPTION 


Storm box sewer, approx. size 13' x 9! 
and 42" dia. storm sewer. 


’ 


Be 


LAND 
CONSTRUCTION 
OTHER Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCEDs. 
REGIONAL ; 
PROPERTY QWNERS 
OTHER ~ 


TOTAL 


CASH FLOM 


O.M.B. REQUERED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 


1983 AND AFTER 
TOTAL 


To provide an outlet for 
residential and industrial 
development on both sides 

of Rymal Road between the 
C.N.R. Line and Upper Sherman 
Avenue. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


~  FROUJECT. 


South West Central Area - 
Reconstructicn of sewers on 
Duke Street 


2. MAP TO LOCATE PROJECT 


. (eel a Be. 
iz 


ITY HALL 


' 


eee ae 
HUNTER 
SRA 
= 
jRreR= 


SON 
SCHOO | 


=KEes 


cao ARMED pe Ht Uoer ams Pan em ogc cae] 


DESCRIPTION 


Local storm relief sewers, approx. 
size 380 to 690 mm dia., private 
drains and road repairs. 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY M.T.c. 
CONTRIBUTIONS 


NET COST 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


210,000 


——— 


TOTAL 210,060 


80 ,000 


TOTAL 80 ,000 


130 ,000 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 


PROPERTY OWNERS 
OTHER 


« CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 


PRIOR TO BUDGET 


1978 
1979 
1980 
1981 
1982 


1983 AND AFTER 


130,000 


TOTAL 130,000 


Received 


210,000 


TOTAL 210,000 


37224 
Engineering CAPITAL BUDGET PAGE 15 


PASE 054 


Storm Sewers 


FILE NO. 819-17 


6. NEED FOR PROJECT 


To upgrade the overloacec 
sewer system and connect 
to new trunk sewer. 


7. RELATED PROJECTS 


PROJECT 34233 
32233 


DEPT. 
PAGE NO, 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


ek A a ee ae PAGH 0D0E Se .4 


REGICNAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CEPITAL BUDGET PROJECT 10. 37 223 FILE NO, 802-15 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 15 
ee ROeE eT 4. CAPITAL COST ESTIMATE ~- NEED FOR PRCGJECT 
LAND he seed ae 
Bold St. from James St. to Charles St. CONSTRUCTION 130.000 eee ue ss Sebi na 
OTHER > inadequate in size and 
. =p ee as can not be maintained 
DO TALS Oe 0005 == properly. 
SUBSIDY R.S. 60,000 
CONTRIBUTIONS 


TOTAL ____60,009 
2. MAP TO LOCATE PROJECT 70,000 


NET COST 
dice Jose. 
; m, Ee 


st 


acs ee 
ED 
a bos 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 70,000 
PROPERTY OWNERS 
OTHER 


—— 


ae esa a fe TOTAL 70,000 
a La altel 5. CASH FLOW 7. RELATED PROJECTS 
Pac BS O.M.B. REQUIRED Received ROJECT Sanitary Sewers 


2 F ‘ae #30212 
4 | i Gi[-r cscs | EXPENDITURES: 


PRIOR TO BUDGET vs Engineering 
‘197 130,000 " 
3. DESCRIPTION ee ; 
1979 Se STATUS OF (PROJECT. 
Local Storm Sewer, private drains and 1980 DATE ACTION 
road repairs 1981 COUNCIL 
* " tt 1982 
pe ian ee AWARD OF CONTRACT 


Approx. length 780 feet 1%3 AND AFTER a Aes 
TOTAL 130,000 


> 


REGIONAL MUNICIPALITY OF HAMELTON-WENTWORTH 


Limeridge Road, Upper Wentworth 
Street, Upper Wellington Street 
(G.H.A.P. — 996/1978) 


DESCRIPTION 


FUNCT TON 
PROJECT NO. 


Storm Sewers 


H1204, H2303, 


DEPT. /AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY M.T.C. 


CONTRIBUTIONS 

TOTAL 
NET COST 
AMOUNT TO BE FINANCED: 
REGIONAL 


PROPERTY OWNERS 
OTHER 


1,541,000 


1,541, 000 


233,000 


233,000 
1,308,000 


996, 000 
312,000 


——— 


1,308,000 


CASH FLOW 


0.M.B. REQUTRED 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 

1983 AND AFTER 

TOTAL 


Received 


PAGE 056 


FILE NO, 
CAPITAL BUDGET PAGE 8 & 


H2304 


6, NEED FOR PROJECT 


Provide for New Development 
and prevent surface 
flooding 


7, RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


FUNCTION Storm Sewers 
PROJECT 0. 35200 A FILE xO. 807-06 


REGIONAL MUNICIPALITY OF KAMILTON-WENTWORTH 
1978/82 CAPITAL SUDGET 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 16 


1. PROJECT 


4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


LAND 
CONSTRUCTION 385 ,000 
OTHER 


To provide service to 
Gershome Neighbourhood 


Gershome Trunk Storm Sewer - 
Construction 


_ 


TOTAL 385 ,000 


SUBSIDY 

CONTRIBUTIONS ®NOTE: Future recovery 
from subdividers is 
expected to be 


$100,000.00 


2. MAP TO LOCATE PROJECT 


LES rn] | 
at ; 
2) [caver 
: 


| 
ae 


NET COST ———385,000__ 


AMOUNT TO BE FINANCED: 

REGIONAL 385 ,000 
PROPERTY OWNERS 

OTHER 


OO 


TOTAL 385 ,000 


RELATED PROJECTS 


CASH FLOW 


O.N.B. REQUIRED PROJECT 35201 


35200 


EXPENDITURES: 
PRIOR TO BUDGET 
‘19 78 385,000 
19 79 
19 80 
19 81 
19 82 


1983 AND AFTER 


PAGE HO. 


3. DESCRIPTION 


; Branch trunk sewer from existing 
| channel to Greenhill Ave. - 60" 


COUKCIL 


AWARD OF CONTRACT 


TOTAL 385,000 


PESIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
RCJECT NO. 362354 FILE NO. 818-C7 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 16 


CAPITAL COST ESTIMATE Seren OR PROJECT 


LAND 
Red Hill Creek Trunk Sewer - CONSTRUCTION 525:,000 
from approximately 213 m east of OTHER _——_—_—_—— 
Upper Wentworth Street to Upper 525,000 
Wentworth Street,- 


The project is required t- 
provide service to future 
developments in the Red Hill 
SUBSIDY CMHC 17,000 Creek basin, west of Upper 


Construction CONTRIBUTIONS Wentworth St. 


Bee lee 
« MIRE SOL LOCATE PROUECE NET cost 508 ,000 


AMOUNT TO BE FINANCED: 

REGIONAL St.S.R. 508 ,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


WENTWORTH 


2 
1 
i 
‘ 
1 
° 
t 
‘ 
! 
i 
' 
if 
' 
e 
1 
i 
! 


CASH FLOW 7. RELATED PROJECTS 


Received PROJECT 32235 - Engineering 


and Sanitary Sewer Item 
EXPENDDIGRES: 


PRIOR TO BUDGET DEPT. 

‘ PAGE WO. 

DESCHEPELON coRTS 525 ,000 
19 79 8. STATUS OF PROJECT 


Trunk Storm Sewer 19 80 DETES ACTION 
Approx. size 4.9 x 5.5 m ore COUNCIL 


19 82 
1983 AND AFTER 


AWARD OF CONTRACT 
TOTAL 525,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 36208A FILE N@. €23-17 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDCET PAGE 16 


- PROJECT &. CAPITAL COST ESTIMATE 


6. NEED FOP PROJECT 


LAND 
Mt. Industrial Trunk Sewer - CONSTRUCTION 486 ,000 To provide an outlet for 
Western Connection - OTHER residential and industrial 


rs 


Construction (Storm) development on both sides 


of Rymal Road between the 
C.N.R. Line and Upper Sherman 


TOTAL 0 
SUBSIDY CMHC 15 ,000 


CONTRIBUTIONS Avenue. 
TOTAL ____15,000__ 
2. MAP TO LOCATE PROJECT ea eee eaten 


. 


> 
ae 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 471,000 
PROPERTY OWNERS 

OTHER 


a 
OARTNALL 


TOTAL 471,000 


7. RELATED PROJECTS 


9. CASH FLOW 


O.M.B. REQUIRED Received 


PROJECT 


‘San#tary sewer 
same description 


EXPENDITURES: 

PRIOR TO BUDGET 

1978 450,000 
1979 36 ,000 
1980 

1981 

1982 

1983 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Storm box sewer, approx. size 13' x 9! 
and 42" dia. storm sewer. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 486 ,000 


REGIONAL MUNICIPALITY OF 
1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


- PROJECT 


Sheaffe Street, 
Bay St. 


from Caroline to 


MAP TO LOCATE PROJECT 


° a par 
McILWRAITH 
SCHOOL 
MURRAY : 


i 
once | u 


CAROLINE 
a 


} (ARR sy I, 
ke 
CANNON 


3 & maz ONALD 
SESONDARY 
aren 


3. DESCRIPTION 


Local storm sewers, private drains 
and road repairs. Approx. size 
L2 stone edaale 


- Reconstruction of Sewers. 


HAMTLTON-WENTWORTH 


FUNCTION 
PROJECT NO. 


DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


Si 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 


1983 AND AFTER 
TOTAL 


PAGE-060 


Storm Sewers 


37212 ELLE NO? 


CAPITAL BUDGET PAGE 16 


NEED FOR PROJECT 


Reconstruction of existing 
sewer which has structurally 
failed. 


58,000 


58,000 


58,000 


7. RELATED PROJECTS 


PROJECT Sewage Works 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


58,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Hilton Street ,- 
from Markland St. 
Aberdeen Ave. ,- 


to 


Sewer reconstruction 


MAP TO LOCATE PROJECT 


he 
fuac . 


lk 


Se. DESCRIPTION 


Local storm sewers, 
460 and 530 mm dia. 


4. 


CASH FLOW 


FUNCTION Storm Sewers 
PROJECT HO. 38242 


DEPT./AGENCY Engineering 


: CAPITAL COST ESTIMATE 6. 
LAND 
CONSTRUCTION 60,000 
OTHER 
SUBSIDY M,T.Cc. 25,000 
CONTRIBUTIONS 
TOTAL 25 ,000 
NET COST 35,000 
AMOUNT TO BE FINANCED: 
REGIONAL. ot. SR. 35,000 
PROPERTY OWNERS 
OTHER 
TOTAL 35 ,000 


7 


O.M.B.. REQUIRED 1978 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 

19 79 
19 80 
19 81 
19 82 
4983 AND AFTER 


60,000 
8 


TOTAL 


- RELATED PROJECTS 


PROJECT Sanitary Sewers 


DEPT. 
PAGE NO. 


- | STATUS: OF PROJECT 


COUNCIL 


AWARD OF CONTRACT 


pe eueeren 22 eee ee PAGES 06 [ita 


FILE NQ.808-11 
CAPITAL BUDGET PAGE 16 


NEED FOR PROJECT 


To replace the existing 
combined sewer, which has 
failed structurally. 

The replacement must be done 
in conjunction with the 
road reconstruction in 1978. 


DATE ACTION 


PAGE 062 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 38243 FILE NO. 823-29 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 16 


SE ROUECH 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Wentworth Street,- LAND The Region proposes to 
from Main Street to T.H.6&B. CONSTRUCTION 360 ,000 reconstruct the pavement 
Main Line OTHER © 


and existing combined . 
sewer is severely overloaded. 


—_— 


TOTAL 360 ,000 


SUBSIDY 
CONTRIBUTIONS NIL 
TOTAL NIL" 
D CSS Se ea 
2. MAP TO LOCATE PROJECT Ae are 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 200 ,000 
ie PROPERTY OWNERS 

9 OTHER TR. Rate 23960 00009. 
ld TOTAL 360 ,000 


J L_| 
ae 
memaio fy 


CASH FLOW 7. _RELATED PROJECTS 


if 
it 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: ~ 
PRIOR TO BUDGET 

1978 360 ,000 
1979 
1980 
1981 
12 
1983 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Storm relief sewer 
610 to 760 mm dia. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
AND AFTER 


TOTAL 360,000 


PASE 063 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO.38510 FILE NO. 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 17 & 


» _ PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND - : 
Upper Wentworth St. and St Church T de for devel 
Road - from approx. Seon een CONSTRUCTION a3000 2000 in entien a eines 
of Stone Church Rd. to approx. OTHER ; West of Upper Wentworth St. 
240 m West of Upper Wentworth St. TOTAL 1,600,000 

SUBSIDY M.T.C. & CMHC 150,000 


CONTRIBUTIONS 


TOTAL 150,000 
NET COST 2 450.,000_ 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 1,380,000 
PROPERTY OWNERS 70 ,000 
OTHER 


TOTAL 1,450,000 


7. RELATED PROJECTS 


5. _CASH FLOW 


O.M.B. REQUIRED 1978 PROJECT . Sewage Works 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION Eoi8 100,000 
19 79 1,500,000 | 8. STATUS OF PROJECT 
Trunk Storm Sewer - 19 80 DATE ACTION 
approx. size 4.25 x 4,25 metres 1981 oh 
19 82 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAI, 1,600 ,000 


sere “eee = nm a ne ee Oe ee 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Beck atte: . 
1978/82 CLPITAL BUDGET PROJECT NO. 38244 ELLE NOs QO sul 


L 
PROJECT DETATL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 17 


dipap MEA OM AGE 4. CAPITAL COST ESTIMATE - NEED BOR PROUVECT 
Dunsmure, Crosthwaite, Archibald, Hope LAND 
and Kenilworth Ave. - Barons to Barton CONSTRUCTION 1,400,000 reduce basement flooding. 
Street OTHER | Mir cSes BSNS NESE NRA 
TOTAL 2,400,000 
SUBSEDY eM. TC. 300,000 
CONTRIBUTIONS fife Sabet, en toe sren eee 
eet 300 ,000 
2. MAP TO LOCATE PROJECT eh ee. 1,100,000 


LH ne LAOS ea 


AMCUNT TO BE FINANCED: 


1 a ee Pegs Rea 

t |. EC REGIONAL §t.S.R. 1,100,000 
T] PROPERTY OWNERS 
\ | iF An ma OTEER 


il 
a, 


a 


TOTAL 1,100,000 


\ 


«js 
| 


NS 


\rreor mice j [i 


7. RELATED PROJECTS 


\ 


5. CASH FLOW 


a O.M.B. REQUIRED 1978 PROJECT 
- fe) 
[ ;| in | EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE WO. 
3. DESCRIPTION 139 78 100 ,000 
19 79 500,000 8. STATUS OF PROJECT 
Local storm sewer, approx. 1220 mm dia. 19 80 800,000 DATE ACTION 
private drains and road repairs. 
19.8) COUNCIL 
19 82 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL} [400,000 


PAGE 065 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO, 38240 FILE NO. 813-13 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE A & 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Mountain Industrial Trunk Sewer LAND 


Rymal Rd. Southerly and Rymal Rd. CONSTRUCTION 120,000 
connection OTHER 


To provide service for 
industrial development. 


Sateen 


TOTAL 220,000 


SUBSIDY M.T.C. 20,000 
CONTRIBUTIONS 
20,000 


D 
_NAP TO LOCATE PROJECT erieoee 100,000 


AMOUNT TO BE FINANCED: 

REGIONAL St. S.R. 60,000 
PROPERTY OWNERS 20,000 
OTHER T.R. Rate 20,000 


TOTAL 100,000 


.__CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 33240 

Sanitary Sewers 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


PAGE NO. 
DESCRIPTION 1978 120,000 


1979 8. STATUS OF PROJECT 
Local Storm sewer on Rymal Rd. 1980 DATE ACTION 
and storm sewer works associated 
with sanitary trunk sewer. 1981 COUNCIL 


1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 120,000 


PAGE 066 


FUNCTION Storm Sewers 
PROJECT NO. 39202 PEEERNO elo a7, 
DEPT./AGENCY Engineering 


REGIONAL MUNICIPALITY OF HAMIL'TON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


CAPITAL BUDGET PAGE 17 


o) SPROGECE 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 350,000 
OTHER 


South West Central Area, - 
Reconstruction of sewers on Bold 
St. from Bay St. sto Hess Sit. 


To upgrade the overloaded 
sewer system and connect 
to trunk sewer. 


— 


TOTAL < 221390 000 aes 


SUBSIDY M.T.C. 150 ,000 
CONTRIBUTIONS 


TOTAL “150,000 


NET COST ——200,000 _ 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 200,000 
PROPERTY OWNERS 

OTHER 


o 


us 


4FCPS 
e 


x e Fs 
z 
iS ts > 
+ iB 2 
Z| |" ia 
2 
= 
7 
4 
> 
v 
uw 
4 


CN 
zr 2 nm 
| 18 Allwess | lsr 
gaze = ; 
[+4 
; 
; m 
4 Fi 
oO 
1 Le) 
1 6 ae 
0 
FL 
bat Y SF] I: 


TOTAL 200,000 


4 
(= 


AULT 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 34993 


32233 


Ci) 


ao 


ya 


oh 


2 
x 
o 
+] od 
“ 
ROBINSON ST. f 


in 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 
19 79 
19 80 
19 81 
19 82 
19 83 


DEPT. 
PAGE NO. 


DESCRIPTION 


8. STATUS OF PROJECT 


350,000 


DATE ACTION 


Local Storm relief sewers, approx. 
size 380 to 530 mm dia., private 
drains and road repairs. 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 350,000 


PASE 067 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82 CAPITAL BUDGET PROJECT NO, 99214 FILE NO, 819-18 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 17 


di PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
South West Central Area, - reconstruc- 1.200.000 Upgrade overloaded sewers 
tion of sewers on Young, Catharine, CONSTRUCTION : 4 


OTHER and connect the new sewers to 
Augusta St. and Forest Ave. H Sat | aR Ser Scam new trunk. 
TOTAL 1,200 ,000 


SUBSIDY R.S. 400 ,000 
CONTRIBUTIONS 


400,000 


2. MAP TO LOCATE PROJECT NET Cost ——— 800,000 


Soe e 
raly AMOUNT TO BE FINANCED: 

ete Fy REGIONAL St.S.R. 800 ,000 

PROPERTY OWNERS 


OTHER 


RTY 


ee 


TOTAL 800,000 


VEEN 
| 


' 5 

| 2 | 

Ne 

& 

oa al 
||5a 

GROVE ST. I 

isIE 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1979 PROJECT 32233 A 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 


19 78 PAGE NO.. 
3. DESCRIPTION 


19 79 8. STATUS OF PROJECT 
Local storm sewers, private drains and 19 80 400,000 DATE ACTION 
voad repairs. Approx. size 380 to 
1070 mm dia. 19 81 800,000 | couNcIL 


19 82 


: AWARD OF CONTRACT 
19 83 AND AFTER 


TOTAL 1,200,000 


PASE 068 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 39215 FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 17 


«- PROUBCT 4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


LAND 
CONSTRUCTION 


OTHER Engineering ee 0 OO DRESS 


TOTAL 200,000 


Greenhill Ave., - Storage - Treatment 
basin, 
Engineering and Land 


To reduce pollution in Red 
Hill Creek and Burlington Bay by 
controlling overflow from the 
combined sewer trunk. 


SUBSIDY 
CONTRIBUTIONS 


NIL 
NET COST —_ 200,000 


MAP TO LOCATE PROJECT 


ALIWIEICIEILIL teal 


CUE 


© GREENAILE 
one 


AMOUNT TO BE FINANCED: 

REGIONAL St.S.R. 200 ,000 
PROPERTY OWNERS 

OTHER 


CHARLOTTE 


STEWARTOALE 
ABERFOYLE 
MALTA 


200,000 


7. RELATED PROJECTS 


2 AVE. 


5. CASH FLOW 


O.M.B. REQUIRED 1980 PROJECT 


Sewage Works 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION a 

1979 8. STATUS OF PROJECT 
90 Million litre partially covered 1980 50,000 DATE ACTION 
storage tank and settling basin. 4981 150,000 COUNCIL 

1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL= 2) 20020005 au 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82APITAL BUDGET 
PROJECT DETAIL 


sNUEROUECT 


Warren Ave. from McElroy Ave. to 
Mohawk Road and on Mohawk Road to 
approximately 128 m easterly 


2. MAP TO LOCATE PROJECT 


soc Keb LOM 


Local storm relief sewer, private drains 
and road repairs. 


Approx. size 610 to 1070 m dia. 


4. 


PROJECT iO. 31216 


DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 400,000 
OTEER 


TOTAL 400,900 


SUBSIDY M.T.C. 130,000 
CONTRIBUTIONS 


TOTAL 130,000 


NET CCST —__270,000 _ 


AMOUNT TO BE FINANCED: 

REGIONAL St.S.R. 270 ,000 
PROPERTY OWNERS 

OTHER 


TOTAL 270,000 


- CASH. FLOW 


O.M.E. REQUIRED 1981 


EXPENDITURES: 

PRIOR TO BUDGET 

1978 

1979 

1980 

1981 400,000 
1982 

1983 AND AFTER 


TOTAL 400,000 


~ NEED FOR PROJECT 


To reduce basement flooding 
in houses on the south side 
of Mohawk Road and Warren Ave. 


- REZATED PROJECTS 


T4TUS OF PROJECT 
ACTION 
COUNCIL 


FUNCTION Storm Sewers 
PROJECT NO. 31217 EEE Or 801-08 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 18 


«  PROVECT 4. CAPITAL COST ESTIMATE 
ee Se ey Se ec ee es este de eNews 


6. WEED FOR PROJECT 
ee 


LAND 
CONSTRUCTION 800,000 
OTHER 


Adair, Roxborough, Glasco and Melvin, - 


To reduce basement flooding. 
Parkdale to Barton Street 


TOTAT eee O00 O00 lavas: 


SUBSEDY MIT C; 300 ,000- 
CONTRIBUTIONS 

ROJE : 

sf =e NET COST 500,000 


AMOUNT TO BE FINANCED: 

REGICNAL St.S.R. 500,000 
PROPERTY OWNERS 

OTHER 


GLASSCO 


TOTAL 500,000 


CASH FLOW 7. RELATED PROJECTS 


Ost. B. REQUIRED 1991) 


EXPENDITURES: 

PRIOR TO BUDGET 
1978 
1979 
1980 
4081 50,000 
100,000 


ta ROKAD. l 


STATUS OF PROJECT 


Storm Relief Sewer, private drains and 
road repairs. 


DATE ACTION 


1982 


1983 AND AFTER 650,000 
TOTAL 800 ,000 


Approx. size610 to 1070 mm dia. 


WA, CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 


1978/82 CAPITAL BUDGET PROJECT “0. 31218 IC ieee 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 18 


tee ePROIECT MicAr LLAL COST SESH EMATE 6. NEED FOR PROJECT 


; LAND 
Wexford from Main St., to Monterey CONSTRUCTION 600,000 To reduce basement flooding 
and on Monterey from Wexford. OTHER Se ee ee ein Wextord St. dned » 


TOTAL oe 600,000 5 


SUBSIDY M.T.C. 250,000 
CONTRIBUTIONS 


250,000 


2. MAP TO LOCATE PROJECT Ner Cost 350,000 


6 5 
| : é 
ane EERE AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 350,000 
PROPERTY OWNERS 
OTHER 
a TOTAL 350,000 
ier . CASH FLOW 
ETL. O.M.B. REQUIRED 
AVE. ees 


EXPENDITURES: 

PRICR TO BUDGET 

1978 

1979 PEO LARUS OF sPROJECT 


i 


3s. DESCRIPTION 


Local Relief Sewer together with drains 1980 DATE ACTION 
and road repairs. "4987 100,000 COUNCIL 


200 
Approx. size 610 to 910 mm dia. 1982 ae 


Approx. length 610 metres 4983 AND AFTER 
TOTAL 600 ,000 


REGIONAL MUNICIPALITY OF KAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1978/82 
a. PROGECT. 


Upper James St. - Inverness Ave. to 
Duff St. 


P TO LOCATE PROJECT 


| [rreewan “2) pLOoss- 


PL. 


5. CASH FLOW 


aes 


< 
B AvE. 


—_— — -—, 


3, DESCREPTION 


Local storm sewer, private drains, 
and road repairs. 


Approx. size 1070 mm dia. 


4. CAPITAL COST ESTIMATE 


Storm Sewers 


31219 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


FILE NO. 821-07 


Engineering CAPITAL BUDGET PAGE 18 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER 


150,000 To reduce basement flooding 


on Duff St. and Duff Court. 
150,000 


Te 


50,000 


TOTAL 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


TOTAL. (2.63 2350,000/o95 


NET COST 100,000 


AMOUNT TO BE FINANCED: 
REGIONAL S§t.S.R. 
PROPERTY OWNERS 

OTHER 


100,000 


TOTAL 100,000 


7. RELATED PROJECTS 


O.H.EB. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 

1983 AND AFTER 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 150,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 
PROJECT DETAIL 


1. PROJECT 


Garfield - Vineland 


2. MAP TO LOCATE PROJECT 


—-» >laviue 
al a 3 jal)! 
a | [somerset ° 
w : ool (camon JIE2 
rs) een Wes 


Sere 
JARNESOALE | 
ae / 
paosPEect 
EINSTER | 


Sou, RS eshy at goyH 


Storm Relief Sewer together with 
private drains and road repairs. 
Approx. size 380 to 460 mm dia. 


CAPITAL BUDGET 


4 


FUNCTION 
PROJECT 


DEPT. /AGENCY 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 
PROPERTY OWNERS 

THER 


TOTAL 


S.__CASH FLOW 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 


1983 AND AFTER 
TOTAL 


40. 


Eisen 


Storm Sewers 


31220 


450,000 


450,000 


180,000 


180,000 
270,000 


270,000 


270,000 


50,000 
400,000 


450,000 


Engineering 


FILE NO. 807-11 
CAPITAL BUDGET PAGE 18 


6. NEED FOR PROJECT 


To reduce basement flooding. 


- RELATED PROJECTS 


PROJECT 


DEPT s 
PAGE NO. 


~ STATUS SOF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CO.TRACT 


PAGE 074 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 31221 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 18 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Greenhill Ave., CONSTRUCTION 2,300 ,000 To reduce pollution in Red 
Storage treatment basin, - OTHER po AEE aad Ee ee Hill Creek and Burlington 
Construction 2,300,000 Bay by controlling overflow 


from a combined sewer system. 
SUBSIDY 300,000 


CONTRIBUTIONS 300,000 
600,000 


NET COST 1,700,000 
The amount shown is 50% 
Ee ay. és of the gross cost. 
ae AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 1,700,000 


PROPERTY OWNERS 
OTHER 


N $ 
2, MAP TO LOCATE PROJECT Note 


Annual operating cost 
> 


TOTAL 1,700,000 


> GREENN 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


' Sewage Works 
EXPENDITURES: | Item 31215 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION OTS 
1979 8. STATUS OF PROJECT 
90 Million litre partially covered : 
storage tank and settling basin for elt DATE ACTION 
storage and partial treatment of 1981 400 ,000 COUNCIL 
overflow from Greenhill Ave. trunk 1982 600,000 
sewer. 
1983 AND AFTER 652800. 00088 
TOTAL 2,300,000 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMIITON-WENTWORTH 


1977/81 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Garfield Ave. N., Fairholt 
Rd. N. and King St. 


oe “MAP TO LOCATE PROJECT 


| =a LI = cannon ate 


WS 
\ bs 


scoTT 
PARK 


PROCTOR 


PROSPECT 
LEINSTER 


Soret ih Ne lbsnencl ate 


3. DESCRIPTION 


Local storm sewers,300 to 530 mm dia 
private drains 8 road repairs. 


‘4. CAPITAL COST ESTIMATE 


5. 


CASH FLOW ts 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


Storm Sewers 


31222 


Engineering 


LAND 
CONSTRUCTION 
OTHER 


200,000 


te 


TOTAL 200 ,000 


SUBSIDY  M.T.C. 
CONTRIBUTIONS 


TOTAL 


~ 70,000 


70 ,000 


NET COST 0,000 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 
PROPERTY OWNERS 
OTHER TR.Rate 


120,000 


2 eae 6 DOO 


TOTAL 130 ,000 


PAGE 075 


FILE NO. 
CAPITAL BUDGET PAGE 19 


- NEED FOR PROJECT 


To reduce basement flooding 


7._RELATED PROJECTS 


O.M.B. REQUIRED 1981 


EXPENDITURES: 

PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 


8. 


20,000 


180,000 
AND AFTER 
200,000 


PROJECT 


8.__STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


rete 076 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT 190. 92334 PILE NO. 


= in 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 19 


ER ROME Ck 4. CAPITAL COST ESTIMATE +) WEDD SFORBEROgE CH 


LAND 


BR: fe) RUCTI 4 
Sherman Cannon Area ee CTION 600 ,000 To, pedice ‘basement eloodines 


TOTAL 600,000 


SUBSIDY M.T.C. 200,000 
CONTRIBUTIONS 


200,000 
NET COST = 3400 000% 


AMOUNT TO. BE FINANCED: 

REGIONAL Silve Site 400 ,000 
PROPERTY OWNERS 

OTHER 


. € 

By le 
io 
z ig We 
> fo} 
D z 

= |lo 

im ) 

ft a! 

LOT TRIOGE st 1 


4 
ROSEMONT -_ AVE, 
ta} SOMERSET 


TOTAL 400,000 


ARNESD 
er 


AVE 


CHESTNUT 


ae 
aN : 


4 
«8 
Or 

Oo 
7) 
$a) 
ww 
23 
ca 
ax 


| 
3 


CANNON 


CASH FLOW 7. RELATED PROJECTS 
NATOR Av Ree RRM SRP ASE 


O.M.B. REQUIRED 1982 


st 


ee) 


EXPENDITURES: 
PRIOR TO BUDGET 


«. DESCRIPTION aCTe 


1979 - STATUS OF PROJECT 
Storm Relief Sewer together with 1980 DATE ACTION 
private drains and road repairs. 
1981 COUNCIE 
Approx. size 300 to 610 mm dia. 1982 pag 


1983 AND AFTER 
TOTAL 600,000 © 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT iO. 36207A FILE NC. 813-14 
‘PROJECT DETAIL DEPT. /AGENCY Engineering Carin 


LE ROd ECT “4. ICAPITAL COST ESTIMATE - .NEED FOR PROJECT 


LAND 
McNab St. Storm Sewer - Cannon St. CONSTRUCTION 4,200,000 
to Harbour - Construction OTEER a PO Ie To relieve an existing trunk 
4.200.000 storm sewer servicing the 
Ee 1 eRe of Hamilton, 
TOUBSIEDY. We Mew Cr. - 500,000 i 
CONTRIBUTIONS 


TOTAL 500,000 
NET COST _-3,700,000__ 


2.. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL  St.S.R. 3,700,000 


PROPERTY OWNERS 
OTHER 


TOTAL 3,700,000 


CASH FLOW - RELATED PROUSCTS 


O.M.B. REQUIRED 1982 - PROJECT 


EXPENDITURES: Engineering-Item for 


PRIOR TO BUDGET 
1978 
1979 
Trunk Storm Sewer 1980 DA ACTION 
1981 
1982 200,000 


19937 AND AFTER 4,000 ,000 
TOTAL 4,200,000 


Ar creveretor 


DEP Sead anise 


PACE 078 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTIGN torm Sewers 
1978/82 CAPITAL BUDGET PROJECT HO. 32225 FILE xe. 


PROJECT DETAIL DEPT. /AGENCy  Fngineering CAPITAL BUDGET PAGE 19 


3. PROJECT &. CAPITAL COST ESTIBATE 6. NEED FOR PROJECT 
Belview Avenue,- LAND To. reece basement 
between Dumsmure Road and CONSTRUCTION 170,000 flooding 
Roxborough Ave.,- OTHER 


TOTAL 1706 ,000 
DY M.T.C. 80,000 - 
TRUT - 


TOTAL 80,000 


> pence, 
Za eee oe ee oS See ee th Oe | 


NET COST 


$0,000 


IHANCED: 


Duss 
= 7. RELATED PROJECTS 
aio ij 
3] 3) 3] -=.4/ PROJECT 
Sis] 3] $3 | {ian 
ee | ee | ee | | 4 
4 ren Loe | [ sPENDITURES: 
DEPT. 
PAGE HO. 
3. DESCRIPTION 


8. STATUS OF PROJECT 
Local Storm relief sewers, 
Grains and road repairs. 
approx. size 380 to 460 mm dia. 
Approx. length 213 metres 


DATE ACTION 


COUHCIL 


170,000 
AWARD OF CONTRACT 


TOTAL 170,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


FUNCTIGH 
PROJECT NO. 
DEPT./AGENCY Engineering 


Storm Sewers 


32226 


PROJECT “4. CAPITAL COST ESTINATE 


Park Row South,- 
from Main Street to Monterey Ave. ,- 


Storm relief sewers 


3. DESCRIPTION 


Local storm relief sewer 
together with drains and road 
repairs. ; 
Approx. size 760 to 910 mm dia. 
Approx. length 550 metres 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY M.T.C. 
CONTRIBUTIONS 


TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

i981 

1982 


1983 AND AFTER 


TOTAL 


To reduce basement 


470,000 flooding 


470 ,000 


200 ,000 


200,000 


270 .000 


270,000 


270,000 


~ RELATED PROJECTS 


DEPT. 
PAGE NO. 
8. STATUS OF PROJECT 
DATE 


COUNCIL 


470 ,000 
AWARD OF CONTRACT 


4&70 ,000 


PAGE 080 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJEC? NOS 7932097 FILE NC. 
PROJECT DETAIL DEPT./AGEHCY Engineering CAPITAL BUDGET PAGE 19 


-. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


: LAND 
Whitney Avenue - Leland Street CONSTRUCTION 450,000 To reduce basement 
area,— OTHER flooding 


——— 


TOTAL: 450,000 


SUBSIDY Matec, . 200,000 
CONTRIBUTIONS 


Storm relief sewers 


TOTAL) 2 = 200500072) 
NET COST pee EIU Fe 


MAP TO LOCATE PROJECT ~ 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 250,000 
PROPERTY OWNERS 
OTHER 250,000 


TOTAL 250,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Local storm relief sewers together 


with drains and road repairs. pele ACTION 


COUNCIL 


Approx. szze 460 tO 690 mm dia. 450,000 
> 


AWARD OF CONTRACT 
AND AFTER 


TOTAL 450 ,000 


PAGE O81 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 32228 FILE NC. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 20 


PROJECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Gibson Avenue ,- 


LAND To reduce basement 
from Cannon St. to Barton St.,- CONSTRUCTION 190,000 flooding. 
OTHER 


— 


reconstruction of sewers. OER 190.000 


SUBSIDY M.T.C. 80,000 
CONTRIBUTIONS Re ae Ses. 
TOTAL =~. ..80,000.~ 

2. MAP TO LOCATE PROJECT Setieces 110,000 


$i " 
is 
le 


st. AMOUNT TO BE FINANCED: 

3 REGIONAL St.S.R. 110,000 
} epwano ste PROPERTY OWNERS 

5 OTHER 


ROSEMONT 


‘TOTAL 110,000 


SOMERSET 


Erm 


i 


UE 


PRINCE OF 


CASH FLOW 7._RELATED PROJECTS 


alee 
ea 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 
19 79 
19 80 
19.81 


DEPT. 
PAGE NO. 


DESCRIPTION 


STATUS OF PROJECT 


Storm Relief Sewer together 
with road repairs. ; 
Approx. size 380 to 530 mm dia. 


DATE ACTION 


COUNCIL 


19 82 190,000 
1983 AND AFTER 


AWARD OF CONTRACT 
pote oma eel ir 
TOTAL, 190,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
CAPITAL BUDGET 
PROJECT DETAIL 


1978/82 


1. PROJECT 


Rated Storm Sewers and Minor 
Improvements - 1978 


MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Financing of various projects. 


4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


CASH FLOW 


Sig 


PAGE 082 


FUNCTION Storm Sewers 


PROJECT NO. 78000 
DEPT./AGENCY Engineering 


FILE NO. 
CAPITAL BUDGET PAGE 21 & 


LAND 
CONSTRUCTION 2,200,000 


OTHER Tae ae Sn ee 
TOTAL 2,200 3900 
250,000 


This item provides for 
financing of Local 
Improvement and minor works 
particularly arising out 
SUBSIDY R.S. of road construction. 


CONTRIBUTIONS 
TOTAL = _____250,000__ 


NET COST 1,950,000 __ 


AMOUNT TO BE FINANCED: 
REGIONAL St. S.R. 
PROPERTY OWNERS 

OTHER TR. Rate 


1,250,000 
600,000 
a LOO OOO aes 


TOTAL 1,950,000 
7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 

1978 900 ,000 

1979 1,300,000 8. STATUS OF PROJECT 

19 80 DATE ACTION 


19 81 COUNCIL 
19 82 


1983 AND AFTER 


AWARD OF CONTRACT 


TOTAL 2,200,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 79000 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 21 & 


1. PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Rated Storm Sewers and Minor CONSTRUCTION 2,200,000 See Item 7 800 
Improvements - 1979 OTHER 
TOTAL 2,200,000 _ 
SUBSIDY R.S. 300,000 
CONTRIBUTIONS 
300 ,000 


2. MAP TO LOCATE PROJECT NET COST 1,900,000 


AMOUNT TO BE FINANCED: 
REGIONAL St.S.R. 1,200,000 


PROPERTY OWNERS 600,000 
OTHER TR. Rate 0 


TOTAL 1,900,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
1978 PAGE NO. 


1979 900,000 8. STATUS OF PROJECT 
Passe la 
To finance various projects. 1980 DATE ACTION 
, . 1981 COUNCIL 
1982 


1983 AND AFTER 
TOTAL 2,200,000 


3. DESCRIPTION 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm yoyo 
1978/82 CAPITAL BUDGET PROJECT NO. 80000 FILE NO. 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE Bs & 


1. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Rated Storm Sewers and Minor CONSTRUCTION 2,000 ,000 See Item 78000 
Improvements - 1980 OTHER 


TOTAL 2,000 ,000 


SUBSEDY R,g. 300,000 
CONTRIBUTIONS 


TOTAL W______300,000 


2. MAP TO LOCATE PROJECT NET COST 1.700.000 


AMOUNT TO BE FINANCED: 

REGIONAL St.S.R. 1,100,000 
PROPERTY OWNERS 500 ,000 
OTHER TR. Rate 


TOTAL 1,700,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES : 

PRIOR TO BUDGET 

1978 

1979 8. STATUS OF PROJECT 


3. DESCRIPTION 


To finance various projects. 19°80 800 ,000 DATE ACTION 
1981 1,200,000 COUNCIL 
1982 


1983 AND AFTER 


AWARD OF CONTRACT 


TOTAL 2,000,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
- 1978/82. CAPITAL BUDGET PROJECT NO. 81000 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 21 & 


PROJECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Rated Storm Sewers and Minor LAND See item #78000 
Improvements } CONSTRUCTION 2,100,000 
OTHER 
1981 TOTAL 2,100 ,000 
SUBSIDY R.S. ~ 300,000 
CONTRIBUTIONS ; 
| 3 TOTAL _____300,000__ 
MAP TO LOCATE PROJECT ; 


NET COST 1,800,000. 


AMOUNT TO BE FINANCED: 


REGIONAL St.S.R. 1,100,000 
PROPERTY OWNERS 600,000 
OTHER TR. Rate 100,000 


TOTAL 1,800,000 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


To finance various projects. 


900,000 
1,200,000 


COUNCIL 


AWARD OF CONTRACT 
AND AFTER 


TOTAL 


2,100,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewers 
1978/82 CAPITAL BUDGET PROJECT NO. 82000 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 21 & 


- PROJECT 4h. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


. LAND c 
Rated Storm Sewers and Minor See item #78000 
- Improvements CONSTRUCTION 2,200,000 uy 
1982 OTHER 


TOTAL 2,200 ,000 


SUBSIDY R.S. 400,000 © 
CONTRIBUTIONS - 


TOTAL ____400,000__ 
NET COST 1,800,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL 1,100,000 
PROPERTY OWNERS 600,000 
OTHER TR, Rate 100 ,000 


TOTAL 1,800,000 


. ‘CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1982 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT: 
ae PAGE NO. 
3. DESCRIPTION as 
1979 8. STATUS OF PROJECT 
To finance various projects. 1980 DATE ACTION 


vee COUNCIL 


1982 800,000 


AWARD OF CONTRACT | 
1983 AND AFTER Pia 


1,400 ,000 


REGIONAL MUNICIPALITY OF HAMTLTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCT ION Storm Sewers 


PROJECT NO. 7/7000A 
DEPT./AGENCY Engineering 


PROJECT 4. 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 272,000 
OTHER 


Rated Storm Sewers and Minor 
Improvements 

- 1977 

- Owner's Portion 


TOTAL _272,000_ 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


MAP TO LOCATE PROJECT 
NET COST 272,000 
AMOUNT TO BE FINANCED: 
REGIONAL 


PROPERTY OWNERS 272,000 
OTHER 


272,000 


CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 272,000 
1978 
1979 
1980 
1981 
1982 
1983 AND AFTER 
TOTAL 272,000, 


1977 


3. 


DESCRIPTION 


To finance various projects 


PAGE 087 


FILE NO, 


CAPITAL BUDGET PAGE 22 


6. NEED FOR PROJECT 


See Item #78000 


7, RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


- AWARD OF CONTRACT 


ACTION 


PAGE 088 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 38224 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 24 


-_ PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Secondary Sewage Treatment CONSTRUCTION 22,650,000 


Plant - Hamilton OTHER Engineering 430,000 
TOTAL 23,080,000 


SUBSIDY CMHC 3,847,000 

CONTRIBUTIONS Macey 

TOTAL 3,847,000 
. MAP TO LOCATE PROJECT wer Goer 19,233,000 


——— 
Ly & PUMPING STN. 


AMOUNT TO BE FINANCED: 


REGIONAL §. Surcharge 19,233,000 
PROPERTY OWNERS 


OTHER Se a ee 


TOTAL 19,233,000 
SEWAGE 
TREATMENT 


PLANT 3 ; 5. CASH FLOW 


ee 


7. RELATED PROJECTS 


O.M.B. REQUIRED Received PROJECT 


— = -=jeBRAMPTONe. — ST — — 


SS eS | Ate Uae EXPENDITURES: 

PRIOR TO BUDGET 19,725,000 DEPT. 

1978 3,355,000 PACE Noe ; 

1979 8. STATUS OF PROJECT 

1980 DATE ACTION 
aoe ~ COUNCIL 

1982 

1983 AND AFTER 


3. DESCRIPTION 


AWARD OF CONTRACT 
TOTAL 23,080,000 


REGIONAL MUNICIPALITY OF HAMTLTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCT LON Sewage Work 


PROJECT NO. 39900 
DEPT. /AGENCY Engineering 


PROJECT CAPITAL COST ESTIMATE 


LAND 
Saltfleet Sewer completed by CONSTRUCTION 800,000 
M.O.E. OTHER 
- Region's Portion - 30 years 
- 8% TOTAL 800, 000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
MAP TO LOCATE PROJECT 
NET COST 800,000 
AMOUNT TO BE FINANCED: 
REGIONAL 800,000 
PROPERTY OWNERS 
OTHER 
TOTAL 800, 000 


CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES; 
PRIOR TO BUDGET 
1978 

1979 
1980 
1981 
1982 
1983 AND AFTER 
TOTAL 


800, 000 


3. 


DESCRIPTION 


800, 000 


PAGE 089 


FILE NO. 


CAPITAL BUDGET PAGE 24 


6. NEED FOR PROJECT 


J, RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 
AWARD OF CONTRACT 


ACTION 


rags 2 
: (haa. Pat 
nie 


cts ° 


ries : 
a Aa Ta a ont, 
£ ie OMe 3 


Tega ea 


FILE NO. 
CAPITAL BUDGET PAGE 24 — 


NEED FOR PROJECT 


ae 
gag 


To provide additional 


capacity for growth 
Dundas. 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 200,000 
PROPERTY OWNERS 

OTHER 


TOTAL 200,000 


CASH FLOW 7,__RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


1979) 8. STATUS OF PROJECT 


To expand existing sewage age) DATE ACTION 
treatment Plant from 1.5 M.I.G.D. 1¢81 mere 
to4.¢ M.1.G.D. 


1982 
AWARD OF CONTRACT 
1983 AND AFTER 


REGIONAL MUNICIPALITY OF WAMTLTON-WENTWORTH 
1978/82 CAPITAL BUDGET 
PROJECT DETATL 


5 “ya i ane ta , 
ate eee iW int 

SE arta cai ae 

Rear tag cae) a 


3. DESCRIPTION 


_ To expand existing sewage 
treatment plant from 
LS Met GED tontad, Ma teGeDs 


NET COST 


aes 


“4 se 
ay 


eS BUTIONS M.O.E. S270 COC es, 
TOTAL __570,000___ 
=22180,000 ___ 
AMOUNT He .BE FINANCE 
Se eee 1,900,000 


PROPERTY OWNERS 
OTHER 


TOTAL —_ 1,900,000 


CASH FLOW 


O.M.B. REQUIRED Received 
EXPENDITURES: 
PRIOR TO BUDGET 630,000 
1978 1,370,000 
1979 750,000 
1980 
1981 
1982 
19 83 AND AFTER 


TOTAL 2,750,000 


FILE NO. 804-01 
CAPITAL BUDGET PAGE 24 


NEED FOR PROJECT 


To provide additional 


capacity for growth 
within Dundas. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
ORMe Be 


REGIONAL MUNICIPALITY OF bnacon-veseoRD 
1978/82 CAPITAL BUDGET = : 


PROJECT DETAIL 


1. PROJECT 


Construction of a trunk sanitary 
sewer from Limeridge Rd. 
at Waldo Road to Stone Church Road. 


MAP TO LOCATE PROJECT 


O.M.B. REQUIRED Received 


EXPENDITURES: 


PRIOR TO BUDGET - 


3. DESCRIPTION Lor8 
eae 1979 


1980 
1981 
1982 


1983 AND AFTER | 


569,000 © 
56,000 


AMOUNT TO BE FINANCED: 
REGIONAL 


416,000 


416,000 


O.N.B. REQUISED Received 


EXPENDITURES: 

PRIOR TO BUDGET 
‘1978 

1979 


1983. AND AFTER 


383,000 
57,000 


TOTAL 440,000 


POLE, Chem aSiota0o) 
OPPITAL BUDGET PAGE 25 


6. NEED FOR PROJECT 


7. RELATED PROJECTS 


PROUnC 


DERE. 
RAGA ENOS 


8. STATUS OF: PROJECT 


DATES AGEION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH = 
1978/82 CAPITAL BUDGET Daw ed 
PROJECT DETAIL 


1. PROJECT 


Eastern Trunk Sanitary Sewer - 


King Street Plant to York Road. 
(OHAP - 200) 1978 


SUBSIDY M.0.E. 
CONTRIBUTIONS 


O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 


Trunk Sanitary Sewer and 1980 
Pumping Station Replacement 4981 


41982 
1983 AND AFTER 


_ AMOUNT TO BE FINANCED: 

REGIONAL §. Surcharge 1,212,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,212,000 


CASH FLOW 
O.Mo Br. REQUIRED Received 
EXPENDITURES: 


PRIOR TO BUDGET 589,000 


1978 1,011,000 
1979 

1980 

1981 

1982 

1983 AND AFTER 


TOTAL 1,600,000 


FILE NO, 823-03 
“CAPITAL BUDGET PAGE 25 


6. NEED FOR PROJECT 


7. RELATED PROJECTS 


PROJECT 


DEPT. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


DAG O97, 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 35238 FILE NO. 813-02 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 25 


EC ROUECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 890,000 
OTHER 


Mountain Industrial Trunk Sanitary 
Sewer and Branch Sewers between 
Stone Church Road and Rymal Road. 


To provide service to lands 
along Rymal Road from approx. 
Trinity Church Road to Upper 
Sherman Ave. 


TOTAL 890,000 


SUBSIDY M.O.E. 125,000 
CONTRIBUTIONS CMHC eee 2.57.0 0 Omar 


TOTAL = __250,000 ___ 
NET COST 640,000 


MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 640,000 
PROPERTY OWNERS 

OTHER 


TOTAL 640,000 


7. RELATED PROJECTS 


CASH FLOW 


Received 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 AND AFTER 


300,000. DEPT. 


PAGE NO. 


3. DESCRIPTION 520,000 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
890,000 


r 


5 


: 
« 


0.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 


FILE NO. 807-08 
CAPITAL BUDGET PAGE 25 


6. NEED FOR PROJECT 


8. STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 


PROJECT 


Modification and repairs to 
Aerators at Woodward Avenue 
Sewage Treatment Plant. 


2. MAP TO LOCATE PROJECT 


SSS ome 
PUMPING STN. 


OO 
OO 


=] 
© 
—_ | ISEWAGE 
TREATMENT 
] Le PLANT 
wi] 
> 
< 


1eBRAMPTONe. — ST — _/[ | 


3. DESCRIPTION 


CAPITAL BUDGET 
PROJECT DETAIL 


4. 


PROJECT NO. 
DEPT./AGENCY Engineering 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


FUNCTION 


CAPITAL COST ESTIMATE 


373,000 


373,000 


NIL 


373,000 


AMOUNT TO BE FINANCED: 


REGIONAL 
PROPERTY OWNERS 
OTHER 


373,000 


TOTAL 373,000 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 

1983 AND AFTER 


Received 


350,000 
23,000 


TOTAL 373,000 
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Sewage Works 


35245 


FILE NO. 
CAPITAL BUDGET PAGE 26 


- NEED FOR PROJECT 


For further Housing 
Development within the 
Region. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


PAGE 100 


FILE NO, 804-01 
CAPITAL BUDGET PAGE 26 


6. NEED FOR PROJECT 


Provide space for future 
expansion before the land 

is developed for residential 
purposes. 


3, 100 3000 


TOTAL 3,100,000 


7. RELATED PROJECTS 


0.M.B. REQUIRED Received PROJECT 
ie EXPENDITURES: 
= PRIOR TO BUDGET 3,100,000 DEPT. 
: Hae PAGE NO. 
as 1979 8. STATUS OF PROJECT 
Ks 1980 ‘DATE ACTION 
= 1981 COUNCIL 

1982 


, AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 3,100,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Stoney Creek Valley from Battlefield 
Creek to Queenston Road 
- Construction 


2. MAP TO LOCATE PROJECT 


ee 


ws 


Ao 


HIGHWAY 


Sa re 


3. DESCRIPTION 


Trunk Sanitary Sewer 
Approx. size 48" 


4, 


5S 


PROJECT NO. 
DEPT./AGENCY Engineering 


LAND 
CONSTRUCTION 
OTHER 


FUNCTION 


CAPITAL COST ESTIMATE 


50,000 
410,000 


460,000 


TOTAL 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


NET COST 


100,000 


100,000 
360,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 360,000 


PROPERTY OWNERS 
OTHER 


TOTAL 360,000 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 

1983 AND AFTER 


Received 


60,000 
400,000 


TOTAL 460,000 


35903 


PAGE 101 


Sewage Works 


FILE NO. 819-05 
CAPITAL BUDGET PAGE 26 


6. NEED FOR PROJECT 


To provide service to lands 
along Queenston Rd. and 
provide for future abandon- 
ment of a pumping station. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


FICE RNORi 2 00 
CAPITAL BUDGET PAGE 26 


vive : 8,000,000 | The existing plant is 
att overloaded, © 


Ghenieeon ) 7. RELATED PROJECTS 
O.M.B. REQUIRED Received PROJECT 


EXPENDITURES: 

PRIOR TO BUDGET 15727000 DEPT. 

1978 3,100,000 pieces 

1979 1,473,000 8. STATUS OF PROJECT 
Seen SY ane eG ' 19S 1,700,000 DATE ACTION 

Increase the S.T.P. capacity beyond 4981- COUNCIL 

| the existing capacity of 60 MIGD | 
a : ea uae oe 


; 1982 
sh aes tee | AWARD OF CONTRACT 


bin 


1983 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTHI FUNCTION Sewage Works 
Rater CAPITAL BUDGET PROJECT NO. 35371 FILE NO. 
PROJECT DETAIL DEPT./AGENCY ingineering CAPITAL BUDGET PAGE 26 


de EROUEGTE 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND Aon 
Pumping Station 2D Replacement CONSTRUCTION To eliminate below standard 


- Hillyard St. OTHER pumping station. 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW [igs RES WOO 


O.M.B. REQUIRED Received PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 


3. DESCRIPTION 1978 
1979 8. STATUS” OF PROJECT 


10" diameter gravity sewer from Lee DATE ACTION 
Hillyard St. to Cayley St. 1981 COUNCIL 


1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 


PMS WE EAB Sonn 
CAPITAL BUDGET PAGE 26 


—— 


be NEED FOR PROJECT 


ey 
~ Fh ee 7 


The 


i /aeovoao ; 


MarTowkr sas 


To provide for future 
development in Red Hill 
Creek basin. 


AMOUNT TO BE FINANCED: 
REGIONAL 20,000 
PROPERTY OWNERS 
OTHER 


TOTAL 20,000 


5. CASH FLOW 7.__RELATED PROJECTS 


| O.M.B. REQUIRED Received PROJECT 
Hehe eoRa a nueS Seer . EXPENDITURES: 
feo UGE MR ned Doe ae PRIOR TO BUDGET DEPT. 
3 i pis PAGE NO. 
EUG ao ai AEE 
aay 1979 8. STATUS OF PROJECT 
‘Trunk sanitary Sewer oe 198¢ DATE ACTION 
|| Approx. size 42" and 36" dia. 1961 couNe LI. 
eink cs a eC ; | 1982 
: Py ts Oe ee * 
: : | (i ph 19" ANG AFTER pen "BOO 


<= ee eee a 
rie ae 1 aT 5 ‘ 


> i 


AWAFG iF CONTRACT 


ee a 


tay 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH =~ 
1978/82 CAPITAL BUDGET 
PROJECT DETAIL 
1. PROJECT 


MacNab St. - Trunk Sewer - Design 
and Environmental Assessment 


MAP TO LOCATE PROJECT 


ie as 
OLS 


toe 
& Zo ie 


5. CASH FLOW 
0.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 

1983 AND AFTER 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


Sewage Works 
PROJECT NO. 36208 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER Engineering 30,000 


Mountain Industrial Trunk Sewer 
Western Connection, - 
Engineering (Sanitary) 

LOAN pe soeers Ol 00. Oh semen 


SUBSIDY 
CONTRIBUTIONS 


MAP 4 
AP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 30,000 
PROPERTY OWNERS 

OTHER 


OARTNALL 


TOTAL 


2 CASH RLOW, 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION 1978 30,000 
1979 

36" and 15" diameter sanitary 1980 

sewers on easement. 1981 
1982 


1983 AND AFTER 
TOTAL 30,000 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 27 


PAGE 106 


BIG NGS. QU Sy 


6. NEED FOR PROJECT 


To provide an outlet for resi- 
dential and industrial 
development on both sides of 


Rymal Road between the C.N.R. 
Line and Upper Sherman Avenue. 


RELATED PROJECTS 


PROJECT #36221 
Storm Sewers 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL wonrereanery OF srnLroeorn 
1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Gershome Trunk Sanitary Sewer 
Construc tion 


2. MAP TO LOCATE PROJECT 


Bh! 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION ae 
1979 
Trunk Sanitary Sewer 
Approx. size 18" 161 


BED EGNOe nen 2c Oy 
CAPITAL BUDGET PAGE 27 


NEED FOR PROJECT 


f ‘SUBSIDY M.O.E. 
| CONTRIBUTIONS CMHC 
stele Wome TOTAL 


AMOUNT TO BE FINANCED: 

REGIONAL 1,050,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,050,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQU IRED Received PROJECT 


Nitameeac EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
1978 1,350,000 ee: 
1979 150,000 8. STATUS OF PROJECT 
19 80 “DATE ACTION 
19 61 COUNCIL 
19 82 


. AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 1,5 00,000 


PAGEL 109 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION Sewage Works 
PROJECT NO. 37212 FILE NC. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 27 


oe PROUECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Sheaffe Street, from 
Caroline Street to Bay Street, 
Reconstruction of sewers. 


LAND 
CONSTRUCTION 38,000 
OTHER 


Reconstruction of existing 


local sewer, which has 
structurally -failed. 


—_——— 


THOMA Teyeeeac3 Or. OO Oe saa 


SUBSIDY 
CONTRIBUTIONS 


D 
MAP TO LOCATE PROJECT NET COST 38,000 


AMOUNT TO BE FINANCED: 
REGIONAL S$. Surcharge 38,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


7. RELATED PROJECTS 


oe (CASH FLOW 


O.M.B. REQUIRED Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


Storm Sewer 


DEPT. 
PAGE. NO. 


3. DESCRIPTION ee 38, 00° 
1979 8. STATUS OF PROJECT 
10" diameter local sanitary 1980 DATE ACTICN 
sewer, private drains and road 1981 COUNCIL 
repairs. 
1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 38,000 


Local sanitary sewer, 
10" dia. approx. length 780 feet, 
private drains and road repairs. 


Sm 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 70,000 
PROPERTY OWNERS 

OTHER 


TOTAL 70,000 


CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

A973 

1980 

1981 

1982 

1983 AND AFTER 


TOTAL au 0,000 


PAGE RTTOC ya 


FILE NO. 802-15 
CAPITAL BUDGET PAGE 27 


6. NEED FOR PROJECT 


The existing combined sewer 
has insufficient capacity 
and can not be maintained. 


7. RELATED PROJECTS 


#30223 
PROJECT Storm Sewers 


Engineering 


STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


_ REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


i. PROJECT RO 
Se aces tees ep ee ee hate 
South West Central Area - mA ¢ yeas aie Poe er eter: sSesb ets, 
reconstruction of sewers on Duke Street atin Ty 

between MacNab and Park Streets. 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 
OTHER 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 


49 79 


250 mm dia, local sanitary sewer, 19 80 
private drains and road repairs. aaa 


19 82 


1983 AND AFTER __ 
rote Ar 


FILE NO. 813-17 
CAPITAL BUDGET PAGE 28 


6. NEED FOR PROJECT 


|To provide an outlet for resi- 
dential and industrial 
|development on both sides of . 
Rymal Road between the C.N.R. 
Line and Upper Sherman Avenue. 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 
PROPERTY OWNERS 
OTHER — 


TOTAL 244,000 


CASH FLOW | 7. RELATED PROJECTS 


O.M.B. REQUIRED Received PROJECT #36221 


; Storm Sewers 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
1978 PAGE NO. 


Me 1979 8. STATUS OF PROJECT 
3 oe a Paes sanitary 1980 DATE ACTION 
19 82 


1983 AND AFTER : 


COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 


FUNCT LON Sewage Works 


PROJECT NO. H1204, H2303, H2304 FILE NO. 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAI. BUDGET PAGE 28 & 
4 
PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Limeridge Road, Upper Wentworth Ba eerie an 617.000 Provide for new 
Street, Upper Wellington Street ae z development and prevent 
(OHAP — 305) 1978 SS surface flooding. 
TOTAL 617,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
MAP TO LOCATE PROJECT 
NET COST 617,000 


AMOUNT TO BE FINANCED: 


REGIONAL 305,000 
PROPERTY OWNERS 312,000 
OTHER 

TOTAL 617,000 


CASH FLOW 
O.M.B. REQUIRED 


7, RELATED PROJECTS 


Received 


PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET ie 
1978 617, 000 PAGE NO. 


3. ISVS 
1980 
1981 
1982 
1983 AND AFTER 


TOTAL 617,000 


DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


grading of existing pumping 


CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 

PRIOR TO BUDGET 60,000 
1978 

1979 

1980 

1981 


1982 


1983 AND AFTER 
TOTAL 


PiLENOssete=22 
CAPITAL BUDGET PAGE 28 


6. NEED FOR PROJECT 


Some of the existing 
sanitary pumping stations 
in Dundas do not meet 
present day standards 
and are not repairable 
with routine maintenance. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 


| COUNCIL 


AWARD OF CONTRACT 


te 


‘ ; 
tp an 


¥ fag 


1978/82 CAPITAL BUDGET = 
PROJECT DETAIL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH = 


PROJECT 


Q.E.W. sanitary trunk sewer from 
DeWitt Road to Fruitland Road. 


DESCRIPTION 


Sanitary trunk sewer, 
60" diameter in tunnel. 


yes 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

41980 


1981 
4982 


. \2/ 


we a Re RNS aN 


Sanitary sewage pumping station 

and force main eee size 

a coo foot. > approximate length 
23 


AMOUNT TO BE FINANCED: 

REGIONAL §S. Surcharge 200,000 
PROPERTY OWNERS 

OTHER 


TOTAL 200,000 


5. CASH FLOW 


O.M.B. REQUIRED 

EXPENDITURES: 

PRIOR TO BUDGET 

1978 100,000 
1979 100,000 
1980 

1981 

1982 

1983 AND AFTER 


TOTAL 200,000 


FILE NO. 


CAPITAL BUDGET PAGE 29 


6. _NEED FOR PROJECT 


| To service designated industrial 


lands between Town of Ancaster 


and Trinity Road, South 
of Highway #2. 


7. RELATED PROJECTS 


re 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


ae 


PROJECT 


2. 


MAP TO LOCATE PROJECT 


d ce 


REGIONAL MUNICTPALITY OF HAMILTON-WENTWORTH s 
1978/82 _ ‘CAPITAL BUDGET i nea Ce 
Pe PROGECTCDETATI 


fy 


ry 


Woodward Ave. - Sewage Treatment 
Plant - Expansion, Phase II. 


Engineering 


SUBSIDY M.0.E. 
CONTRIBUTIONS. 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 
O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 


DESCRIPTION 


1979 
Extension to chlorine contact chamber 980 
new primary clarifiers, 1 

1981 


1982 
1983 


- new degritting complex. 


te Oat 


PAGE 13 


FILE NO. 819-35 
CAPITAL BUDGET PAGE 29 


6. NEED FOR PROJECT 


The 15 year old underground - 
steam system has developed 

leaks and excessive amounts of 
steam is lost. 


7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 


EXPENDITURES: 
PRIOR TO BUDGET 


soe Scot DesenuurON a )s 1h aan oh ue 


PROJECT 


DEPT. 
PAGE NO. 


| Replacement of steam distribution : 
| system at Woodward Ave. S.T.P. site. ee DATE ACTION 
alaceee spe meena | 1981 COUNCIL 
Huis aici aR, Gg 19 82 | 
i Hemranan ass AeA . AWARD OF CONTRACT 
ff Ra ee ai oe ea | 1983 AND AFTER 
ave mea Rea IN 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 38231 FILE NG. 808-11 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29 


i.) PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Hilton Street - from Markland St. LAND The existing combined sewer has 
to Aberdeen Ave. CONSTRUCTION 30,000 failed structurally, and it must 
; OTHER be replaced in conjunction with 
Sewer reconstruction TOTAL 30,000 the road reconstruction in 1978. 
SUBSIDY 
CONTRIBUTIONS 
OMA ontop eee iy Oe. 
D 
MAP TO LOCATE PROJECT NET COST 30,000 


AMOUNT TO BE FINANCED: 


REGIONAL S. Surcharge 30,000 
PROPERTY OWNERS 
OTHER 

TOTAL 30,000 


7. RELATED PROJECTS 


9. CASH FLOW 


O.M.B. REQUIRED 4978 PROJECT Storm sewers, 


ee 
ee 


EXPENDITURES : 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Replacement of the existing 300 mm dia. 
sewer 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 30,000 


peed tS ieee PAGE 120 


FILE NO. 81€-07 
CAPITAL BUDGET PAGE 29 


6. NEED FOR PROJECT 


295000 To provide for future 
development in Red Hill Creek 
basin. 


40,000 


185,000 


th 
1 
nya 
Sle 
‘Ths 
1 
xan 
1 
° 
1 


7. RELATED PROJECTS 


O.M.B. REQUIRED Received PROJECT 32235 STorm Sewers 


EXPENDITURES: 

PRIOR TO BUDGET DEPT. 

1978 225 ,000 Eee 
1979 8. STATUS OF PROJECT 


e3 1980 DATE ACTION 
and 910 mm dia. ase: COUNCIL 

oh a WERE a eee fie | 1982 
ice rane AWARD OF CONTRACT 


w 
~ De Sve 
oy 
reat: 
ba) 
Os 


1983 AND AFTER es ee eee 
TOTAL 225,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCT TON Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 33240 A FILE NO. 813-13 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 29 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
“Mountain Industrial Trunk Sanitary CONSTRUCTION 600 ,000 To provide service to lands 
Sewer - Rymal Rd. to 850 m southerly OTHER ae south of Rymal Road in the 


Red Hill Creek tributary, 
TOTAL 800,000 —| cast of C.N.R. line. 


SUBSIDY MOE & CMHC 100,000 
CONTRIBUTIONS 


TOTAL 100,000 


NET COST 990,000 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 480 ,000 
PROPERTY OWNERS 20,000 


OTHER So 


TOTAL 500,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 1978 PROJECT - 33240 
Storm Sewers 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
1978 200,000 PASE Ne: 


3. DESCRIPTION 
1979 400 ,000 8. STATUS OF PROJECT 


Sub-trunk Sanitary Sewer in valley and 1980 DATE ACTION 
connection on Rymal Road. Approx. size 1981 COUNCIL 


760 mm dia. 
1982 


1983 AND AFTER 
TOTAL 600,000 


AWARD OF CONTRACT 


PAGE 122 


FILE NO. 
CAPITAL BUDGET ee & 


6. NEED FOR PROJECT 


To provide service for 
future developments in the 

Red Hill Creek basin west of . 
Upper Wentworth Street. 


AMOUNT TO BE FINANCED: 


———————— 


REGIONAL S. Surcharge 730 ,000 
PROPERTY OWNERS 70,000 
OTHER ; 


TOTAL 800 ,000 


7. RELATED PROJECTS 


5S. CASH FLOW 


O.M.B. REQUIRED 1978 


PROJECT 


EXPENDITURES: eben, 2avee 
41 : PRIOR TO BUDGET DEPT. 
waht iy A 1978 50,000 PAGE NO. 
Mice ee ime 750,000 | 8. STATUS OF PROJECT 
| Teunk Sanitary sewer. 

| eee sizes 1,070 and 530 mm _— 180 DATE ACTION 

a Ty rian SOME alee ay ya? ath eee COUNCIL 
Boe ye ae Bre oe AWARD OF CONTRACT 
Meg tem tral eee Parige | OF CON 
UPR ens Roi OU ee ity eon wenn e 19%3 AND AFTER ae 
aa oe uy vam oe peers TOTAL 800,000 i 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 37210A FILE NQ. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 30 


i. PROJECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


Ancaster Industrial Pumping Station PEND ee eee 
and force mains (H 13), - CONSTRUCTION 2,000,000 industrial lands SS tor 
OTHER Town of Ancaster and Trinity 


Construction. Road south of Highway #2. 


TOTAL 2,000,000 


SUBSIDY MOE 250 ,000 
CONTRIBUTIONS CMHC ess lorolsoveVelieces 


omar 550,000 +: 


NET COST 1,450,000 


MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 1,450,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,450,000 


7. RELATED PROJECTS 


Be ee | 5. CASH FLOW 


one \ \ a7, <a 
eye 
oA 4 a» 


a . Cu . 
f Se oAe RN ali Dyes xe 
FAC eT eee ee 
| ASIA ae oo 
ie Nc} * Nt EN DIRD INES Sah ae 


SIA 


O.M.B. REQUIRED 1979 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 


DEPT. 
PAGE NO. 


DESCRIPTION 


Sanitary Sewage Pumping Station 1979 500,000 8. STATUS OF PROJECT 

_and force main, approximate size 4980 1.500000 

510 mm dia, approximate length z 2 DATE ACTION 
5,500 metres. 1981 COUNCIL 


1982 
1983 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 2,000,000 


FILE NO. 819-12 
CAPITAL BUDGET PAGE 30 


6. NEED FOR PROJECT 


6,500,000 To increase plant capacity to 
s meet anticipated treatment 
requirements. 


Flow is expected to exceed 


USO! plant capacity in 1981. 


2,000,000 
4,500,000 


‘AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 4,500 ,000 
PROPERTY OWNERS 


TOTAL 4,500,000} 


O.M.B. REQUIRED 1979 ; | PROJECT 38226 - B 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
Roe PAGE NO. 


1979 500,000} g. STATUS OF PROJECT 


: _eaaet to Chlorine contact chamber, | 19 80 2,599,000} DATE ACTION 
ia oy ar oe a ae complex, 19 81 2,400,000 | enmhege 
Bees | 19 82 J 


1,509,000 0 
co ReELARDCAPTER AWARD OF CONTRACT 
TOTAL 6,500 ,000 


PAGE 125 


FUNCTION Sewage Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


PROJECT NO. 
DEPT. /AGENCY 


39910 


Engineering 


CAPITAL BUDGET 
PROJECT DETAIL 


FILE NO. 
CAPITAL BUDGET PAGE 


30 & 


fe ROU ne LT 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 4,000,000 
OTHER 


Winona Sever - This is a financial 


provision to pay the 
Region's share of servicing 
Winona, now under review 
by Council. 


TOTAL 4,000,000  _ 


SUBSIDY 
CONTRIBUTIONS NIL 


NIL 
4,000,000 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL §. Surcharge 3,000,000 
PROPERTY OWNERS 1,000,000 
OTHER 


TOTAL 4,000,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
1978 PAGE NO. 
Dee DEOCRK LE LLON 
1979 500,000 8. STATUS OF PROJECT 
1980 1,000,000 DATE ACTION 
1981 1,500,000 COUNCIL 
1982 1,000,000 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL4 000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Main St. from Locke St. to Pearl St. 


2. MAP TO LOCATE PROJECT 
a 


Boe lee 


i 
i 


ie 


POUL 
nua 


[ 
Bs 


wa 
a 
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ST, 


wl 
> 
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UL 
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wv 
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3. DESCRIPTION 


Repairs to existing sewer - 460 mm dia. 
sewer. 


RAGE. 126 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 30 


Sewage Works 


30213 FILE NO. €13-i8 


6. NEED FOR PROJECT 


4. CAPITAL COST ESTIMATE 
SO reeks, 


LAND 
CONSTRUCTION 120,000 
OTHER 


Existing 460 mm dia. sewer 
is in poor condition and has 
structurally failed. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 120,000 
PROPERTY OWNERS 

OTHER 


TOTAL 120,000 


5. CASH FLOW 


7. RELATED PROJECTS 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 120,000 
1981 

1982 
1983 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 120,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1978/82 


1. PROJECT 


West 15th St. from Sanatorium Road to 
Mohawk Rd. - Sewer Repair 


2. MAP TO LOCATE PROJECT 


SILJERCREST BER 
OR. 
OR. 


> 
= WESTMOUNT 


3 SECONDARY SCH. 


[LS —~ 


DESCRIPTION 


Repair to existing 380 mm dia. 
sanitary sewer. 


u, 


5. 


FUNCTION 


PROJECT NO. 
DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL s, Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 


5._CASH FLOW 


0.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1380 

1981 

1982 


1983 AND AFTER 
TOTAL 


Sewage Works 


30214 


85 ,000 


FILE NO. 823-19 
CAPITAL BUDGET PAGE 30 


6. NEED FOR PROJECT 


The existing sewer has failed 
structurally and may coilapse, 


7. RELATED PROJECTS 


PROJECT, 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 30209 FILE NO. 818-08 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 31 


PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
OE SE SEE ee SERS 


LAND 
Royal Ave. - sanitary trunk sewer CONSTRUCTION 250,000 To intercept sanitary sewage 


Stage 1 OTHER originating from the separated 
ce 250.000 sewer area above escarpment 
TOTAL =—___230,,000 and thus reducing overflow 


SUBSIDY  M.0.E. 30 ,000 to Cootes Paradise. 
CONTRIBUTIONS : UR A 


TOTAL 2 S50 000m 


2. MAP TO LOCATE PROJECT NET COST 220,000 


- > 
| | < 
SUSSEX ST. 


aAPES AVE. : 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 220,000 


PROPERTY OWNERS 
OTHER pea 


™ WINSTON 
STROUD 


TOTAL 220,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
1978 PAGE NO. 


3. DESCRIPTION 
19 79 8. STATUS OF PROJECT 
ed 


Sanitary trunk sewer from near Stroud 19 80 50,000 DATE ACTION 
Road to Bowman Ave. 1981 200,000 COUNCIL 


Approx. size 910 mm dia. 19 82 
1983 AND AFTER 


AWARD OF CONTRACT 
TOTAL 250,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCT LON Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 30211 FILE NO, 801-10 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 31 


de PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 


Aberdeen Ave. Sewage Pumping Station CONSTRUCTION 150,000 The sanitary sewage from a 
and Associated sewers OTHER iin mewenouses* can not be anter— 
150,000 cepted with the present 


system. 
SUBSIDY 


CONTRIBUTIONS NIL 
NIL 


MAP TO LOCATE PROJECT NET COST 150,000 


CANADIAN 
WESTINGHOUSE 
AMOUNT TO BE FINANCED: 


REGIONAL §, Surcharge 150 ,000 
PROPERTY OWNERS 
OTHER 


io) 
° 
o 
= 
So 
z 
° 
4 


TOTAL 150,000 


CASH FLOM 7.__RELATED PROJECTS 


HAWTHORN AVE. 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
1978 


1973 8. STATUS OF PROJECT 


3. DESCRIPTION 


Small pumping station, gravity sewer, 1980 50,000 DATE ACTION 
and force main. 1981 100 ,000 COUNCIL 


1982 


1983 AND AFTER 
TOTAL 150,000 


AWARD OF CONTRACT 


NO) 202i 


FILE NO. 807-13 


/AGENCY “Engineering 9 CPU iE Roane ame 


"AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 200.000 


OTHER oS Sofie tel 
TOTAL 200 ,000 


5. CASH FLOW 
O.M.B. REQUIRED 1980 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
19 80 30,000 
1981 170,000 
1982 


1983 
TOTAL 200,000 


6. NEED FOR PROJECT 


To reduce pollution in 

Red Hill Creek and Burlington 
Bay by controlling overflow 
from a combined trunk sewer. 


7. RELATED PROJECTS 


PROJECT 
Storm 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 38226-D FILE NO. 819-13 
PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 31 


1. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Woodward Ave. - Sewage Treatment Se eae To increase plant capacity to 
Plant Phase III - Engineering 5 3 meet anticipated disposal 
OTHER Engineering fs 1.000.000 


requirements, - complete 
expansion to approx. 400 million 


litres per day capacity 


TOTAL 1,000 ,000 


SUBSIDY MOE 
CONTRIBUTIONS 


2. _MAP TO LOCATE PROJECT NET cost 


Se 
PUMPING STN. 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 850,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET 
78 

3. DESCRIPTION a 

19 79 8. STATUS OF PROJECT 

19 80 400 ,000 DATE ACTION 
Additional sewage pump, sludge 
filtration, floatation, incineration 19 81 400,000] couNCcIL 
and associated works. 19 82 200,000 


AWARD OF CONTRACT 
19 83 AND AFTER 


TOTAL 1,000,000 


pe i = sa he RR a a oem 


eee a . 


FILE NO. 807-13 
CAPITAL BUDGET PAGE 31 


6. NEED FOR PROJECT 


To reduce pollution in Red 
Hill Creek and Burlington Bay 
by controlling overflow from . 
a combined trunk sewer. 


Note: 


Sars |e ee This is 50% of the gross cost 
_ | AMOUNT TO BE FINANCED: of $4,600,000 

_ REGIONAL S. Surcharge 1,700,000 

‘Y OWNERS 


. OTHER Annual operating cost 
a $5 ,000 


_—_—_—- 


TOTAL 1,700,000 


ee cheenon RELATED PROJECTS 


O.M.B. REQUIRED 1981 


EXPENDITURES: 
PRIOR TO BUDGET 


Engineering 
Storm Sew. #31215 
PTs 


PAGE NO. 


8. STATUS OF PROJECT 


‘DATE ACTION 


29 winhion Lites prctany covered 
“storage tank and settling basin. 


1,000,000 
1982 1,300,000 


COUNCIL 
AWARD OF CONTRACT 


ne 


TOTAL 2,300,000 


t 


. : ts ei 4 ‘ } Uy ay ie 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH =~ 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


i. PROJECT 


East Street Area - 


Dundas 


SUBSIDY 
CONTRIBUTIONS | 


NET COST 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGHONAE oh ote 
PROPERTY OWNERS 
OTHER 


TOTAL 


S. CASH FLOW 
O.M.B. REQUIRED 1981 
EXPENDITURES: 
PRIOR TO BUDGET 
3. DESCRIPTION : 19 78 


19 79 


Reconstruction of local sanitary sewer; 19 80 
approximate size 250 to 380 mm dia. 49 81 
approximate length - 450 metres 

19 82 


19g3 AND AFTER 
, TOTAL 


VAGE 134 


| FILE Nc. 
CAPITAL BUDCET PAGE 32 


6. NEED FOR PROJECT 


Required to replace overloaded 
combined sewers ane to correct 
local deficiencies. 


. 


RELATED PROJECTS 


eee O.M.B. REQUIRED 1982 PROJECT #30224 Storm Sewers 
oe EXPENDITURES: 
= PRIOR TO BUDGET 


1978 
alsyig) 
1980 
1981 
1982 70,000 


1983 AND AFTER 


STATUS OF PROJECT 
DATE 


ACTION 
COUNCIL 


AWARD OF CONTRACT 
TOTAL 70,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 
1978/82 CAPITAL BUDGET PROJECT NO. 32218 FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 32 


ie PROVECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Pumping Station Improvement LAND To service existing Rockcliffe 
S-W5 Rockcliffe CONSTRUCTION area - to eliminate pollution 


: OTHER Engineering 
- Engineering ee 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 7._RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 


PAGE NO. 
3. DESCRIPTION 1978 


19 79 - STATUS OF PROJECT 
19 80 
19 81 
19 82 


19 83 AND AFTER 
TOTAL 


Sanitary pumping station and 


forcemain DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


PAGE 136 


igs. i wage 
TNO. 122 ome FILE NO. : 
(AGENCY Engineering CAPITAL BUDGET PAGE 32 


6. NEED FOR PROJECT 


2,000,000 


f To provide for the construc- 
tion of new Sewage Treatmen+ 
Plant for long range 

development 


7. RELATED PROJECTS 


O.M.B. REQUIRED 1982 


PROJECT 

EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
ace PAGE NO. | 
1979 8. STATUS OF PROJECT 
goed | DATE ACTION 
ne COUNCIL 
1982 100 ,000 
1983 AND AFTER 1,900,000) | eee eee 

TOTAL Satya ee 


2,000,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


FUNCTION Sewage Works 
PROJECT NO. 32220 FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 32 


i PROURCT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


Greensville - Trunk Sanitary sewer 


aaa ae CONSTRUCTION To Provide an outlet for future 
OTHER (Engineering € 200.000 servicing of Grand Vista and 
land) Greensville area. 


TOTALE e200 000K 


SUBSIDY 
CONTRIBUTIONS 


Nil 


NET COST 200,000 


ae eee 


AMOUNT TO BE FINANCED: 
REGIONAL SS. Surcharge 200,000 
PROPERTY OWNERS 

OTHER 


on ree es 


TOTAL 


200,000 


S. CASH FLOW 


RELATED PROJECTS 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 
1979 
19 80 
19 81 
19 82 
1983 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Trunk sanitary sewer to cross 
escarpment 


DATE ACTION 


COUNCIL 


50,000 


AND AFTER 50,0 
TOTAL 200,000 


AWARD OF CONTRACT 


FILE NO, 819-13 
CAPITAL BUDGET PAGE 32 


6. NEED FOR PROJECT 


To increase plant capacity to 
meet anticipated disposal 
requirements. 


be ae SUBSIDY M.O.E. 


20,700,000 


TOTAL 20,700,000 


O.M.B. REQUIRED 1982 PROJECT 38226-D Engineering 


EXPENDITURES: 

PRIOR TO BUDGET DEPT. 

ae PAGE NO. 

1979 8. STATUS OF PROJECT 

1980 _ DATE ACTION 


COUNCIL 


7,300,000 
bie AWARD OF CONTRACT 


TOTAL 24 000,000 


Pe 4 rey ‘+s; 
A hei, a ; 1 ac ik RR A aes. 
iy x ot * +, eee ” ’ 
j _ Pia Vag ls he : , ST ha ha er oae ee é 
Laer ee Ki sti ny ; Rete ie a re, iat Set 


ts ae FR as Oath ta pe 
POR ON CE tee Sie RL ag PARNER DTI 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


1. PROJECT 


Rated Sewers and Minor Improvements 
- 1978 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


fe 


CASH FLOW 


O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

aoe: 

1982 

1983 AND AFTER 


ee 


no oe ee 


FILE NO. 
CAPITAL BUDGET PAGE 


1,000,000 


2,500,000 


O.M.B. REQUIRED 1979 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 

Bees PAGE NO. 

1979 1,100,000 8. STATUS OF PROJECT 


1980 1,400,000 DATE ACTION 
1981 


1982 


1983 AND AFTER es ee 
TOTAL — 2,500,000 


COUNCIL 
AWARD OF CONTRACT 


145 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage Works 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


Rated Sewers and Minor Improvements 
- 1980 


Qe 


3. 


MAP TO LOCATE PROJECT 


DESCRIPTION 


Various local sewers 


4, 


5._CASH FLOW 


Si 


PROJECT NO. 11000 F FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 32 & 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 2,500,000 See Item 11000 p 


OTHER eer eee ee 
2,500 ,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 
NET COST w-2..500,000__ 


AMOUNT TO BE FINANCED: 


REGIONAL §, Surcharge 1,400,000 
PROPERTY OWNERS 1,100,000 
OTHER 


TOTAL 2,500,000 
7._RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 

PRIOR TO BUDGET 

1978 

1979 8. STATUS OF PROJECT 

1980 1,100,000 DATE ACTION 


1981 1,400 ,000 COUNCIL 
1982 


1983 AND AFTER 


AWARD OF CONTRACT 


TOTAL 2,500,000 


PAGE 142 


FILE NC. Be 
CAPITAL BUDGET PAGE 3 & 


NEED FOR PROJECT 


See item 11000D 


7. RELATED PROJECTS 


SS 


5. CASH FLOW 


O.M.B. REQUIRED 1982 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 
1980 
1981 1,200,000 
1982 1,400,000 
19g3 AND AFTER 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 2,600,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


FUNCTION Sewage Works 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 11000H FILE NO. 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE aC & 


4. PROJECT 4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


LAND 
CONSTRUCTION 2,700 ,000 
OTHER 


Rated Sewers and Minor Improvements 


See item 11000D 


er ee, 


TOTAL 2,700,000 


1982 

SUBSIDY 

CONTRIBUTIONS ONS en NO Ret 
TOTAL Oe NTT eke 

NET COST a—25700,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 

REGIONAL S. Surcharge 1,600°,000 
PROPERTY OWNERS 1,100,000 
OTHER 


TOTAL 2,700,000 


7. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


1,200,000 


1983 AND AFTER 1,500,000 
TOTAL 2,700,000 


AWARD OF CONTRACT 


=) 


ty 
ie ae 


FILE NO, ul oes 

CAPITAL BUDGET PAGE 35 | 

E . = % sts 

EED FOR PROJECT Be 
See Item 11000D 

ut 


| CASH FLOW RELATED PROJECTS 


Poe) MECNERED PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 
“1978 
_ 1979 
1980 | 8. sraTus oF PROJECT 
1981 | ‘DATE ACTION 
1982 COUNCIL 
1983 AND AFTER AWARD OF CONTRACT 


roma _ 872,000 


DEPT. 
PAGE NO. 


a _ ee 


1978/82 CAPITAL BUDGET PROJECT NO. 2837 AS 


= PROJECT 4. CAPITAL COST ESTIMATE 


LAND 
Improvements to District W-H4 CONSTRUCTION 1,296 ,000 
Water Distribution System OTHER eae sn eg 
TOTAL  ___12296,000 
SUBSIDY 
CONTRIBUTIONS 
LOT AT uae as ee NL ees 
. MAP TO LOCATE PROJECT woauioet 1,296,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 1,296 ,000 

PROPERTY OWNERS 

OTHER ee tes 
TOTAL 1,296 ,000 


5. CASH FLOW 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET I ALSNO) SOOO) 
3. DESCRIPTION AS aches 
19/79 
16" watermain on future Greenhill Ave. 19 80 
from King St. to C.P.R. tracks. 181 
19 82 
1983 AND AFTER fichoad 
TOTAL 1,296,000 


PROJECT DETAIL DEPT./AGENCY Ungineering 


REGIONAL MUNICIPALITY OF NAMILTON-WENTWORTH FUNCTION Water Works 


6. NEED FOR PROJECT 


PILE WoO}. 


PAGE 145 


807-12 


CAPITAL BUDGET FAGE 36 


Trunk watermain to service 
Gershome neighbourhood. 


7. RELATED PROJECTS 


PROJECT 


DISA. 
PAGE NO 


8. STATUS OF PROJECT 


COUNCIL 


AWARD OF 


DATE 


CONTRACT 


ACTION 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL KUDGET PROJECT NO. 28727 EERE Or 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 
1. PROJECT LEE CART TALmCOSmmn Saipan Aciie 6. NEED TOR PROJECT 
Install 40 M.I.G.D. Pump at LAND 
Station No. 1 CONSTRUCTION 350,000 
OTHER 


TOTAL _350 ,000 


SUBSIDY 
CONTRIBUTIONS ee 

TOTAL NIL 
NET COST 350,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 350,000 
PROPERTY OWNERS 
OTHER 


TOTAL 350,000 


5. CASH FLOW (a REDATED ER ROGECRS 


O.M.B. REQUIRED Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 275,000 DEPT. 
PAGE NO. 
3. DESCRIPTION Lous 75 ,000 
19 79 8. STATUS OF PROJECT 
19 80 DATE ACTION 
19 81 COUNCTE 
19 82 


1983 AND AFTER AWARD OF CONTRACT 


TOTAL 350,000 


esas MAT) 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 22742 FILE NO. 816-11 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


PROJECT 


4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 110,000 


Pumping Station W-H2A CONSTRUCTION 
- Land Acquisition OTHER sos, ne ak RS 
TOTAL 110,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


TOTAL eee 
NET COST ee Seen 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 110,000 
PROPERTY OWNERS 

OTHER 


TOTAL 110,000 


H.w.P. 0. 
WILLIAM 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. Received PROJECT 


! cit eae] 


' wil 
| 24 

< 
—3 


EXPENDITURES: 
PRIOR TO BUDGET 50,000 
19 78 60,000 
19 79 
19 80 
19 81 
19 82 
1983 AND AFTER 


st. 


! 
JACKSON Hi 


DEPT. 
PAGE NO. 


Pale . mie Z 
| = Mouse. i 


DESCRIPTION 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 110,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 29733 FILE NO. 818-01 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


- PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 
LAND e 4 
CONSTRUCTION 170 .000 Increased reservoir capacity 
Raceryouu WoHoA OTHER 2 is required within District 
- Engineering W-H2 to meet present day stan- 
TOTAL 170,000 = |’ “~ dards for storage. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
2. MAP 
2. TO LOCATE PROJECT NET COST 170 ,000 
a Home| Z| - » 4 
al Zi Bl lo 3// 
3) A) a at l 
Dellnmelee line thal y AMOUNT TO BE FINANCED: 
ee =o) hoc Osa Aa) REGIONAL W.R. 170,000 
ges / i PROPERTY OWNERS 
(REST) LANES eso ! OTHER 
GORE OF ANCASTER 
mas TOTAL 170,000 


- ReLATED PROJECTS 


9. CASH FLOW 


O.M.B. REQUIRED Received PROJECT 


Rucos 

Jw 3 MOUNTAIN 

we SS. Seaannd 

Ze 
~ 


pe EXPENDITURES: 
PRIOR TO BUDGET 100 ,000 DEPT. 


PAGE NO. 
. DESCRIPTION 19 78 70 ,000 
19 79 8. STATUS OF PROJECT 
19 80 ‘ 
15 M.1I.G. reservoir. DATE ACTION 
oe COUNCIL 
19 82 


AWARD OF CONTRACT 
19 83 AND AFTER 


TOTAL 170,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. = 25601 FILE NO. 823-01 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


1. PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 

Waterdown Reservoir W-Fl. CONSTRUCTION 1,200,000 To increase storage for 
OTHER Waterdown to meet present 


day standards. Sufficient 


1,200,000 
DOTA capacity for approximately 


SUBSIDY C.M.H.C. 188,000 6000 people. 
CONTRIBUTIONS Wo Ola 5 I NL fo YoYo 
TOTAL 300,000 


2 MAP. 
TO LOCATE PROJECT NET COST 900,000 


ee as, Eres ST 


PARRSIOE 


AMOUNT TO BE FINANCED: 
REGIONAL W-R. 900,000 
PROPERTY OWNERS 

OTHER 


TOTAL 900,000 


__CASH_FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED Received 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 770 ,000 
1978 430,000 
1S) 749) 
19 80 
1981 
UII82 
1983 


DEPT. 
PAGE NO. 


DESCRIPTION 


. STATUS OF PROJECT 


1.69 M.I.G. reservoir DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 
TOTAL 1,200,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. . 29797 FILE WO. 823-09 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 36 


4 


- PROJECT - CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 


OTHER Engineering OO 0VOVO___ 
TOTAL eee oc Oa 


Trunk Watermain from the Pumping Sta- 
tion W-H5A to Upper Ottawa - 
Engineering 


Trunk main required to connect 

IP.S. W-HSA to existing distribu- 
tion network above the escarp- 
ment. 


SUBSIDY ; 
CONTRIBUTIONS M.O.E. 30,000 


TOTAL" ees0 0002== 


NET COST _—__170,000___ 


2. MAP TO LOCATE PROJECT 
i u 55 | 


lo 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 170,000 
PROPERTY OWNERS 

OTHER 


J 
Zi 


: 


TOTAL 


170 ,000 


7. RELATED PROJECTS 


- CASH FLOW 


NS 
—— 


O.M.B. REQUIRED Received PROJECT 


= 

SAUPRER_KEN|ILWORTH~1 

Re ar 
Ly, 


C 
9 
i 
Q = 4 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
O79 
1980 
1981 
1982 
1983 AND AFTER 


‘}} UPPER pecs | Sts 


DEPT. 
PAGE NO. 


120,000 
80 ,000 


. DESCRIPTION 


STATUS OF PROJECT 


48 inch diameter trunk watermain - 
Engineering only. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 200,000 


ies lS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 25705 FILE NO. 816-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 37 


1. PROJECT ee CARLTALECOG IE ESL iMATE Se NEEDEEORSEROUECT 
! LAND 
Pumping Station W-H8A at CONSTRUCTION 560 ,000 For further housing develop- 
Reservoir W-HI1C. OTHER ee eee ment within Stoney Creek 
eS 1 

(OHAP 280) 1976 TOTAL 560,000 below the escarpment. 

SUBSIDY C.M.H.C. 85 ,000 

CONTRIBUTIONS M.O.E. 85,000 

TOTAL 170 ,000 


2. MAP TO LOCATE PROJECT 


NET COST Ue 
a 
a 
: NL ‘| AMOUNT TO BE FINANCED: 
a ac ay REGIONAL W.R. 390 ,000 
ee PROPERTY OWNERS 


-— \ Some \ wae OTHER 
* \ Peace 
\ S. : 


\ 7 ~ = ~*« 
} es WHA oe TOTAL 390 ,000 
ee ee 
\ eo} ECT 
a Pace \ 4 .__CASH FLOW eee 
Vv WenIC ea! . 
) aaa +t O-MoB. REQUIRED " Received PROJECT 
ee ti 
Le. Bee ——— EXPENDITURES: 
EE “yy 2 Eee 
ee et PRIOR TO BUDGET DEPT. 
PAGE NO. 


1978 560,000 
O79 
19 80 
19 81 


8. STATUS OF PROJECT 


3. DESCRIPTION 


DATE ACTION 


COUNCIL 


ALS) eV 
1983 AND AFTER 


AWARD OF CONTRACT 


TOTAL 


560,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 


PROJECT NO. 26701 FILE No, 816-01 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 37 


CAPITAL BUDGET 
PROJECT DETAIL 


a EROUECE 


4. CAPITAL COST ESTIMATE NEED FOR PROJECT 
TOs aa ER 


LAND 
Pumping Station W-H5A - Construction. CONSTRUCTION 2,500 ,000 To supply all new development 
OTHER within Hamilton and Stoney 
Creek above the escarpment. 
TOTAL 2,500,000 e 
SUBSIDY C.M.H.C. 283,000 
CONTRIBUTIONS M.O.E. _ 200,000 __ 


TOTAL 483,000 


NET COST 2,017,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 2,017,000 
PROPERTY OWNERS 

OTHER 


_—_—— 


TOTAL 2,017,000 


7. RELATED PROJECTS 


CASH FLOW 


O.M.B. REQUIRED Received PROJECT 24701 


EXPENDITURES: 


PRIOR TO BUDGET 700,000 DEPT. 
PAGE NO. 
8 0 : 
3. DESCRIPTION 197 1,017,000 
1979 783,000 


8. STATUS OF PROJECT 


1980 
1981 
1982 
1983 


P. Station with pumps #1 & #2 with a 
firm capacity of 5.0 M.I.G.D. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 
TOTAL 2,500,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Werks 
1978/82 CAPITAL BUDGET PROJECT NO. 26723 FILE No.&16-13 
PROJECT DETAIL DEET./ AGENCY ~“PREiueertne CAPITAL BUDGET PAGE 37 
2 PROUJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Relocate Pumping Station from CONSTRUCTION 36 ,000 To increase pressure to 
Quigley Rd. to Main St. W. OTHER existing buildings on Main St. 
Tork 36 .000 south of Whitney Ave. 
ea AS 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NIL 
NET COST eee LEONE 
3 
& AMOUNT TO BE FINANCED: 
lavey ' REGIONAL W.R. 36 ,000 
[ecau i PROPERTY OWNERS 
cal i io| OTHER SE 
Saree: = ere 
Marouo Ct] nanouo st] r—.e/* « . § TOTAL 36 ,000 
APURVIS [sn] By ; i i ; : 
a lle | COW Si aS ercaa 7. RELATED PROJECTS 
1a = Dies eta Ve ———$— 
18 Jl el 
sap Os =f O.M.B. REQUIRED Received PROJECT 
EXPENDITURES : 
PRIOR TO BUDGET 6,000 DEPT. 
PAGE NO. 
78 30 ,000 
DESCRIPTION 19 . 
1979 8. STATUS OF PROJECT 
“he existing underground pumping 1980 DATE ACTION 
station with 2 pumps is to be relocated ; 
and connected to Main St. at Whitney 1981 COUNCIL 
Eve. 1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 36 ,000 


FUNCTION Water Works 
PROUACE 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


CAPITAL BON GET 


NO. 26724 Ee ENO SO2=) 


FROSECT 


DETAIL 


DEPT. /AGENCY Engineering Carrel BUDERI PACH MEST 


@) 


PROJECT CAPITAL COST ESTIMATE 
Eo eee ce a 


6) HEED FOR PROUECT 
Barton St. from Grays Road to 


LAND 30 ,000 To provide land or easement 
Green Road CONSTRUCTION for the construction of 
OTHER 


42 inch and 36" trunk 
watermain in 1978 and 

avoid cost of cutting new 
pavement and avoid traffic 
interference. 


- Land Acquisition 


SUBSIDY 
CONTRIBUTIONS 


ite COS: 


AMOUNT TO BE FINANCED: 
REGIONAL  W.R. 30,000 
PROPERTY OWNERS 

OTHER 


TOTAL 


| 5. CASH FLOW 
| 


O.4.E. REQUIRED Received 


ean cation 
DSS CSM ITON 


Acquisition of a 10 ft. wide easement 
adjacent to the 66' Regional Road 
Allowance. Approximately es COO 

sq. ft. - 10 properties. 


1983 AND AFTER 


TOTAL 30,000 


al 


ion W-H5A to Mud St. 


2. 


48 inch trunk watermain 


REGIONAL MUNICIPALITY OF HAM ILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAiL 


ME CROUECT 


Trunk watermain from Pumping Sta- 
- Construction 


MAP TO LOCATE PROJECT 


COMERS ON 


FUNCTION 


i CAPITAL (COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 
TOTAL 
SUBSIDY  C.M.H.C. 
CONTRIBUTIONS -M.O.E. 
TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 

TOTAL 


« CASH FLOW 


EXPENDITURES: 
RIOR TO) UE 
1978 

1979 
1380 
12°81 
1282 


ast 
pers 


4383 


Received 


Water Works 


PROJECT WO. 26757 
DEPT./AGENCY Engineering 


2,400,000 


2,400,000 


300 ,000 
360 ,000 


660 ,000 


1,740,000 


1,740 ,000 


1,740,000 


960,000 
1,440 ,000 


TOTAL 2,400,000 


LD 


EU sate). 823-09 


CAPITAL BUDGET rA-h 37 


7 EE DEDORSPROJECT 


Phase I of trunk watermain 
required to connect Pumping 
Station W-H5A to existing dis 
tribution system above the 
escarpment. Initially will 
supply development within 
Saltfleet Community. 


TaD PROJECTS 


thot 156 


PEGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO-  2000% FILE NO, 818-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 37 


PROJECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Soe ee EI a ee ee ee a ee 


LAND 
CONSTRUCTION 
OTHER Engineering 70 5000 


TOTAL 70,000 


Reservoir W-H1l Expansion - Engineering 


To provide adequate storage 
for District W-H1ll which 
includes the Central 
Business District of Dundas. 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 
oe eee OU Ce 


NET COST 


RESERVOIR W- 


AMOUNT TO BE FINANCED: 


cca REGIONAL W.R. 70,000 
PROPERTY OWNERS 
OTHER 


_—_— 


TOTAL 70 5000 


7. RELATED PROJECTS 


CASH FLOW 


O.M.B. REQUIRED Received 


PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 


1978 70 ,000 
1979 
1980 
1981 
1982 
1983 AND AFTER 


- DESCRIPTION 


STATUS OF PROJECT 


Expansion of in-ground reservoir from 
1.0 M-1.G. to 3.6 M.1.G. on existing 
Sates 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 70,000 


LAGE 157 


REGIONAL MUNICIPALITY OF il!AMILTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET PROJECT NO. 26745 FILE NO. 823-04 


PROJECT DETAIL 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGR 38 


1. PROJECT 4. CAPITAL COST ESTIMATE . NEED FOR PROJECT 
LAND z : 
Woodward Ave. - Water Treatment CONSTRUCTION To determine if present 
Plant Expansion to200 M.I.G.D. € Waste OTHER Engin . filter media will permit flow 
90.000 : 
Water Treatment - Study ee ce, rates of 10 M.I.G.D.per filter 


TOTAL eo ,0008 es and determine most economical 


methods to treat waste water. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 90,000 
PROPERTY OWNERS 

OTHER 


TOTAL 90,000 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
AUSTAS) 
1980 
1981 
1982 
1983 


DEPT. 
PAGE NO. 


3. DESCRIPTION 
8. STATUS OF PROJECT 
Investigation on experiments on filter 


media and research on Waste Water 
Treatment. 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


AND AFTER 
TOTAL 90,000 


paiacetes 1US yo} 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 26746 FILEDNO. 3° 0teo" 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 


- PROJECT 


CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 165,000 
OTHER 


Ainslie and Iona from Emerson to 
Rifle Range and Rifle Range from 
Iona to 700' northerly. 


To increase supply in west 
end of Hamilton and in 
Dundas to meet expected 
growth. 


LL 


TOTAL  __165,000 


SUBSIDy M.O.E. 24,000 
CONTRIBUTIONS 


TOTAL 24,000 


2. MAP TO LOCATE PROJECT NET COST 141,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 141,000 
PROPERTY OWNERS 

OTHER 


TOTAL 141,000 


fs) 
Cs 
° 
w 
= 
~, 
oO 


. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED Received 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 

1978 165,000 
1979 
1980 
1981 


DEPT. 
PAGE NO. 


- DESCRIPTION 


STATUS OF PROJECT 


Trunk Watermain - 16 inch € 12 inch 
diameter. 


DATE ACTION 


COUNCIL 


1982 
1983 AND AFTER 


AWARD OF CONTRACT 
TOTAL 165,000 


59 


EU Water Works 


CaLON 


4 
’ 


PEGTONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PROVECD 00 26757 


m 
i 


1978/82 CAPITAL BUDGET 
PROJECT DETALL 


DEPT./AGENCY Engineering Cree eUbEET PACE, 38 


PROJECT CAPTIVATE COST SE SieMAiE 


LAND 
CONSTRUCTION 167,000 
OTHER 


Stone Church Road from Pumping 
Station W-H6A to Garth Street, 


To supply water to west 
end of Hamilton above the 
escarpment and reinforce 
the distribution system 

at Pumping Station W-H6A. 


_—_— 


167,000 


TOTAL 
SUBSIDY (C.M.H.C. 16 ,000 
CONTRIBUTIONS M.O.E. — 2,000 


TO wAle 40 ,000 
127,000 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONE W.R. 127,000 
PROPERTY OWNERS 
OTHER 


4 Ui tay) He 1 
svind |" | mi RES. WeAS | TOTAL 127,000 
ae |e 
ue \ ° =| é 
ama A 
ect J tet On 
re . 0.4.3. REQUIRED Received 
Rpts 
Page er EXPENDITURES 
( 
1 


ENORaO sn Ge 


1978 167,000 


36" diameter - Trunk Watermain 


1983 AND 4PTIR 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


PROJECT 


Grays Rd., 


CAPITAL BUDGET 
PROJECT DETAIL 


Roxborough Ave. and Hwy. #8 


ZAP LO LOCATEMeROUmen 


we 3034 


16" and 


Town Limits 


- DESCRIPTION 


on Roxborough Ave. 


#8 to Barton St. 
Grays Road to approx. 500! 


(eter! ne 
WAGHER a | a Be 
[Zususicer_] HSICGE oS oo 
Ee 
4 
= eae ve | fe , 
ma = | 7 4 
2 


12" diameter watermains 
from Grays Rd. to 
and on Grays Rd. from Hwy. 
and on Hwv. #8 from 
easterly. 


« CASH FLOW 


FUNCTION 
PROJECT NO. 
DEPT . / AGENCY 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 270,009 
OTHER ERS 
TOTAL 270,000 
SUBSIDY 
CONTRIBUTIONS 
TOTALS aoe ee cee 
NET COST 270 ,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 270 ,000 
PROPERTY OWNERS 
OTHER 
TOTAL 270,000 


O.M.B. REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983. AND AFTER 


200,000 
70,000 


TOTAL 270,000 


26810 


Eng ineering 


Water Works 


FILE NO. 807-05 


CAPITAL BUDGET PAGE 38 


6. NEED FOR PROJECT 


The main on Grays Read is 
required to avoid disturbance 
of new pavements proposed for 
1977. The small sections on 
Roxborough Ave. and Hwy. #8 

are required to utilize the new 
main toits full extent. 


- RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


161 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 27501 Etc eto 818-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 
Ice LROUECT 4. CAPITAL COST ESTIMATE Gee NEED EOR PROJECT 
Reservoir W-H1l Expansion - Construction BAND To provide adequate storage 
CONSTRUCTION 925 ,000 or District W-Hll which includes 
OTHER the Central Business District: 
TOTAL 925 ,000 of Dundas. 
SUBSIDY M,.O.E. 135 ,000 
CONTRIBUTIONS 
TOTAL 135 ,000 
2. MAP TO LOCATE PROJECT Wer COSt 790 .000 


RESERVOIRW=HL 
AMOUNT TO BE FINANCED: 


1 oo? REGIONAL W.R. 790,000 
PROPERTY OWNERS 
\ OTHER 
CELL NO 2 
TOTAL 790,000 


- RELATED PROJECTS 


- CASH FLOW 


QO.M.B. REQUIRED Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 400 ,000 
1979 525,000 
1380 
1981 
1982 
1983 AND AFTER 


DEE Te 
PAGE NO. 


3. DESCRIPTION 


+ STATUS OF PROUECT 


Expansion of reservoir from 1.0 M.I.G. DATE ACTION 


ee) SoS WaksGe 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 925,000 


jist 162 


REGIONAL MUNICIFALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 27702 FILE NO. 823-13 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 38 


- PROJECT - CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Well-W-AOC - Sulphur Springs Rd. CONSTRUCTION 285,000 To complete the development 
OTHER of the Sulphur Springs Rd. 


TOTAL 255,000 site and supply adequate 
a a ea ores water to western Dundas and 
SUBSDDY SCoMeHiC. 35 ,000 Ancaster. 
CONTRIBUTIONS 


TOTAL 35 ,000 


- MAP TO LOCATE PROJECT NET COST 220,000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 220,000 
PROPERTY OWNERS 

OTHER 


220,000 


. CASH FLOW - RELATED PROJECTS 


ORMOB REQUIRED Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEEAv. 


PAGE NO. 
. DESCRIPTION 19 78 255,000 


19 79 ._STATUS OF PROJECT 
10 in.diameter well and pumping equipment | 19 80 


with1,.0 M.1.G.D. capacity. 19 81 
19 82 


1983 AND AFTER 
TOTAL 255,000 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


ie OS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET PROJECT NO. 27703 FILE NO, 808-12 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 


it 


Hwy. 53 Trunk Watermains from Upper 
Paradise Road to Southcote Road 


PROJECT 


4, CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 
The existing well field used to 
supply Ancaster has insufficient 
capacity to permit new 
development and consequently 

the supply must be augmented 
from the Hamilton system. 


LAND 
CONSTRUCTION 
OTHER Engineering 


- Engineering 36 ,000 


36 ,000 


THORN, ea SI 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST eel 0008 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 36 ,000 
PROPERTY OWNERS 

OTHER 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED N.A. PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


a 2 8. STATUS OF PROJECT 
16" w.m. - Hwy 53. from Hamilton City 


Limits to Southcote Road 
16" w.m. - Southcote Road from Hwy. 53 
to Gray Court Dr. 
-12" w.m. - Garth St. from Claudette 
Gate to Hwy. 53 
24" wem. - Hwy. 53 from Upper Paradise 
Ci Li 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 36 ,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTIHI FUNCTION Water Works 
1978/82 CAPITAL BUDCET PROJECT NO. 27704 FILE NO. 816-21 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
| LAND 55,000 The existing well field 
Se ie Eb ele ss CONSTRUCTION used to supply Ancaster 
- Engineering and Land OTHER Engineering SUC = and Dundas has insufficient 
TOTAL 205 ,000 capacity to permit new 
development in Ancaster. 
SUBSIDY 
CONTRIBUTIONS 
TO RAT NIL 
2. MAP TO LOCATE PROJECT NET COST 205,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 205,000 
PROPERTY OWNERS 
OTHER 
TOTAL 205 ,000 
5._CASH FLOW 7. RELATED PROJECTS 
O.M.B. REQUIRED Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEP Iv. 
PAGE NO. 
DESCRIPTION ee BOSON 
1979 82 STATUS SOF PROUJHCT 
80 
Booster Pumping Station to supply 19 DATE ACTION 
Town of Ancaster from Hamilton 1981 COUNCIL 
District W-H6. AED 


AWARD OF CONTRACT 


1983 AND AFTER 
TOTAL 205,000 


i Date 165 


FUNCTION Water Works 
PROJECT NO. 27705 FILE NO. 802-14 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 


Barton St. from Grays Road to DeWitt CONSTRUCTION 1,300,000 To maintain adequate water 
- Design and construction of trunk © “OTHER supply to area below : 
watermain TOTAL 1,300,000 escarpment east of Grays Road. 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


195,000 


TOTAL ____195,000 


2. MAP TO LOCATE PROJECT eo ae 1,105,000 


ee sheewrs Dis 


Vy 


aa 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1,105,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,105,000 


7. RELATED PROJECTS 


. CASH FLOW 


O.M.B. REQUIRED ceived 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 1,000,000 
19 79 300,000 
19 80 
19 81 
19 82 
19 83 


3. DESCRIPTION 


8. STATUS OF PROJECT 
yar &€ 36% diameter trunk aie 


watermain. 


DATE ACTION 


COUNCIL — 


AWARD OF CONTRACT 


AND AFTER 


TOTAL 1,300,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


. PROJECT 
Royce Avenue and Maple Drive 


- Watermains 


- MAP TO LOCATE PROJECT 
MEMORIAL ‘ i | 
EMOBIAES J 

| 


HOMESIDE 


KIL BOURN 
SOUTHME ADOW 


PAWLEY 


3. DESCRIPTION 


Royce Ave. from 160' west of Kilbourne 
Ave. to Margaret St.; Homeside Ave. from 
Royce Ave. to approx. 250' northerly; 
Easement from Homeside Ave. to approx. 
463' westerly; Maple Dr. from Millen Ave 
to 300' east of Hilts Dr.; Millen Ave. 
from Maple Dr. to approx. 215' northerly 
- 12" watermains 


4 


tne 166 


FUNCTION Water Works 


PROJECT NO. 27706 FILE NO. 818-14 
DEPT./AGENCY ENGINEERING CAPITAL BUDGET PAGE 39 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


- CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


15.000 Reinforcement of District 
3 W-H8 distribution network 
132 ,000 : : ; 
required to maintain 
adequate pressure under 


147,000 peak operating conditions. 


NIL 


147,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


147,000 


TOTAL 147,000 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 

19 79 

19 80 

19 81 

19 82 

1983 AND AFTER 


7. RELATED PROJECTS 


Received PROJECT 


DEPT. 


147,000 PAGE NO. 


8. STATUS OF PROJECT 

DATE ACTION 
COUNCIL 
AWARD OF CONTRACT 


TOTAL 147,000 


vAbi, 167 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 27725 FILE No, 816-14 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 


1. PROJECT 


4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


, LAND 
Pumping Station W-H1l - Chlorination CONSTRUCTION 200,000 To maintain chlorine levels 
Facilities. OTHER in water supplied to Dundas 


200,000 Area. 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 
200,000 


MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200,000 
PROPERTY OWNERS 

OTHER 


200,000 


5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. REQUIRED Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEPT. | 
3. DESCRIPTION 1978 100,000 PAGE NO- 


1979 100,000 - STATUS OF PROJECT 


Building and equipment for rechlorinating 19 80 DATE ACTION 
i i W-H11l - Osler Drive. 
at Pumping Station e e 1981 COUNCIL 
19 82 


AWARD OF CONTRACT 


1983 AND AFTER 
TOTAL 200,000 


Rie TUES 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 27727 FILE NO. 813-27 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 39 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


Morden Neighbourhood Watermain. CONSTRUCTION Local Dis ee aecn ea ecmaan 


; : through Morden Neighbourhood 
- Engineering OTHER Engineering to connect supply and reservoir. 
TOTAL > Cost to be recovered from 


‘the developer. 
SUBSIDY 


CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


nea 
NEIGHBOURHOOD 


== . CASH FLOW 7. RELATED PROJECTS 


| 
| O.M.B. REQUIRED Received PROJECT 


| 

i 

| 

| 

| 

—_ = 
ale EXPENDITURES: 

PRIOR TO BUDGET DEPT. 


PAGE NO. 
. DESCRIPTION ETE 


19 79 8. STATUS OF PROJECT 
16" € 24" Watermains to connect supply 1 
3 80 
at Hwy. 99to Res. W-AOA DATE ACTION 


19 81 COUNCIL 
19 82 


1983 AND AFTER 
TOTAL 18,000 


AWARD OF CONTRACT 


réius, 169 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


FUNCTION Water Works 
PROJECT NO. 27729 FILE NO, 801-15 


CAPITAL BUDGET 


PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 40 


- PROJECT 


4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


LAND 

CONSTRUCTION 

OTHER Engineering —— 35,000 
TOTAL meee O00 ee. 


Ancaster Industrial Park 


Trunk Feedermain to supply 
Phase I of proposed Industrial 
Park in Duffs corner area, 


- Trunk Watermain - Engineering 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 35 ,000 
PROPERTY OWNERS 

OTHER 


ad 


ee, 


TOTAL 


35 ,000 


- RELATED PROJECTS 


- CASH FLOW 


ncanpdquranedens 


O.M.B. REQUIRED N.A. PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
13 78 
Aue) TAS 
19 80 
19 81 
19 82 
19 83 


DEPT. 
PAGE NO. 


DESCRIPTION 


8. STATUS OF PROJECT 


16" Watermain - Hwy. No. 2 from 
Toanaity Road to Hwy. No. 53. 


DATE ACTION 


16" Watermain - Hwy. No. 53 from COUSINS 


Hwy. No. 2 to Shaver Road. 


AWARD OF CONTRACT 


12" Watermain - Shaver.Road from AND AFTER 


Hwy. No. 53 to Hwy. No. 2 TOTAL 35 ,000 


PAGE 170 


Water Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1978/82 CAPITAL BUDGET PROJECT NO. 27817 FILE NO. 818-13 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 40 


- _ PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 67,000 
Reservoir W-AOA and Feedermain. CONSTRUCTION Reservoir Storage to satisfy 


OTHER - Engineering 100.000 requirements of Morden, Sobel 
and Turnbull Neighbourhoods as 
TOTAL 167,000 | weil as future supply for 


SUBSIDY Glenwood Heights - Greensville 
CONTRIBUTIONS distribution system. 
Nil 
- MAP TO LOCATE PROJECT NET COST 167,000 


- Engineering and land. 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 167,000 
PROPERTY OWNERS 

OTHER 


~ 167,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED Received PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 


PAGE NO. 
- DESCRIPTION 1978 167,000 


1979 8. STATUS OF PROJECT 
p-O M.I.G. reservoir and 16" € 24" - 1980 
connecting watermain from Glenwood DATE ACTION 


Heights area to Morden Neighbourhood 1984 COUNCIL 
in Dundas. 1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 167,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


FUNCTION Water Works 
CAPITAL BUDGET PROJECT NO.27703A 


PROJECT DETAIL 


1. PROJECT 


4. CAPITAL COST ESTIMATE 
Hwy. 53 trunk watermain from Upper 


Paradise Road to Southcote Road. LAND 
- Construction CONSTRUCTION 730,000 
OTHER coy es 
HONG SI) OOO 
SUBSIDY 
CONTRIBUTIONS aS 
MOWAT S ae Na 
5 ") 155 7 
See 
iv (1 : i AMOUNT TO BE FINANCED: 
| REGIONAL W.R. 580,000 
ar PROPERTY OWNERS 150,000 
: OTHER 7 
j 
we fi TOTAL 730,000 
Ve 
i! 6 
Vf 5. CASH FLOW 
| Hvducssenfenaeepenas (acini REQUIRED 1978 
ve 
Srl ete ey, EXPENDITURES: 
PRIOR TO BUDGET 
78 000 
3. DESCRIPTION 19 100, 
600 mm watermain - Hwy. 53 from Upper 1979 630,000 
Paradise Rd. to Hamilton City Limits. 1980 
400 mm watermain - Hwy. 53 from UJpper 
Paradise Rd. to Southcote Road. 1981 
400 mm watermain - Southcote Road from 19 82 
Hwy. 53 to Gray Court Drive. 
300 mm watermain - Garth Street from 1983 AND AFTER 
Claudette Gate to Hwy. 53. TOTAL 730,000 


DEPT./AGENCY Engineering 


FILE NO. 818-08 


CAPITAL BUDGET PAGE ae & 


6. NEED FOR PROJECT 


The existing well field used to 
supply Ancaster has insufficient 
capacity to permit new 
development and consequently the 
supply must be augmented from 
the Hamilton system, 


7. RELATED PROJECTS 


PROJECT 


DEPT 
PAGE NO. 


SOL ALU SOMME ROU Clr 
DATE ACT LON 


COUNCIL 


AWARD OF CONTRACT 


2. MAP TO LOCATE PROJECT 
eS ee 


REGLONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


«PROJECT 


P..S. W-H18 Ancaster 


- Construction 


aR GLAU a: 


Firs 


RESERVOI 
Sea 


- DESCRIPTION 


Booster Pumping Station to supply 
Town of Ancaster from Hamilton 
District W-H6. 


4. CAPITAL COST ESTIMATE 


LAND 


FUNCTION 
PROJECT NO. 
DEPT./AGENCY Engineering 


CONSTRUCTION 


OTHER 


TOTAL 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


TOTAL 


NET COST 


Water Works 


27704A 


1,430,000 
——————L 
1,430,000 

200,000’ 


200,000 


1,230,000 


—— 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 


OTHER 


- CASH FLOW 


US7S 
ANS)T/S) 
1980 
1981 
1982 
1983 


EXPENDITURES: 
PRIOR TO BUDGET 


TOTAL 


O.M.B. REQUIRED 


AND AFTER 


1,230,000 


LL 


1,230,000 


1978 


430,000 
1,000,000 


TOTAL 1,430,000 


8. STATUS OF PROJECT 
a 


eee ny 72 


PERE) NOM 816=21 


CAPITAL BUDGET PAGE 40 
6. NEED FOR PROJECT 


The existing well field 
used to supply Ancaster and 
Dundas has insufficient 
capacity to permit new 
development in Ancaster 

and Dundas. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


DATE 


ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 277274 


PROJECT DETAIL DEPT./AGENCY Engineering 


- PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 265 ,000 
OTHER 


Morden Neighbourhood Watermain. 


- Construction. 


— 


265,000 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


Nil 


2. MAP TO LOCATE PROJECT 265 ,000 


NET COST 


fee AMOUNT TO BE FINANCED: 
ee | REGIONAL W.R. 265,000 
: PROPERTY OWNERS 
OTHER = sha 
265 ,000 
MORDEN 
NEIGHBOURHOOD . 
Js ; -__CASH FLOW 
| O.M.B. REQUIRED 
HWY!99 a te 
sy Gio A EXPENDITURES: 


PRIOR TO BUDGET 
1978 65,000 
1979 200,000 
1980 
1981 
1982 


3. DESCRIPTION 


400 mm §& 600 mm watermains to connect 
Supply at Hwy. 99 to Res. W-AOA. 


1983 AND AFTER 


TOTAL 265,000 


FILE NO. 813-27 


CAPITAL BUDGET PAGE 40 


6. NEED FOR PROJECT 


Local distribution watermain 
through Morden Neighbourhood 
to connect supply and reservoir. 
Cost to be recovered from the 
developer. 


- RELATED PROJECTS 


PROJECT 


DEPAy. 
PAGE NO. 


5 SHUNMUS Os PINOT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION water Works 
PROJECT NO. 27817A FILES NOS ales 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 40 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


~ PROJECT - CAPITAL COST ESTIMATE . NEED FOR PROJECT 


Reservoir W-AOA and feedermain. LAND Z eee é nee 
; CONSTRUCTION 1 2 500 : 000 EIN nlp 7 orage OP Sais y 
- Construction. OTHER requirements of Morden, Sobel 


LT 


are 1,500,000 


__ 


and Turnbull Neighbourhoods 

as well as future supply for 
Glenwood Heights - Greensville 
distribution system, 


SUBSIDY (¢.M.H.C. 150,000 
CONTRIBUTIONS M.O.E. 150,000 


TOTAL 300,000 
NET COST 1,200,000 


2. MAP TO LOCATE PROJECT 


Ua 


ett 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 1,200,000 
PROPERTY OWNERS 

OTHER 


\} 


1,200,000 


TOTAL 


S UPGASHE Con 7. RELATED PROJECTS 


O.M.B. REQUIRED 


1978 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


3. DESCRIPTION 1978 500,000 
1979 1,000,000 STATUS OF PROJECT 
13,640 m3 reservoir and 400 mm & 600 mm 4980 


connecting watermain from Glenwood DATE ACTION 
Heights area to Morden Neighbourhood 


in Dundas. 


1984 
1982 
1983 AND AFTER 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 1,500,000 


Per gifs: 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 28719 FILE NO. 816-12 
PROJECT DETALL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


- PROJECT 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 55,000 
OTHER 


Pumping Station W-H6A 
Install electric motor on Pump #2 


To increase capacity of 
electrically driven pumps 
to meet demand. 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


He 
a AMOUNT TO BE FINANCED: 
REGIONAL w.R, 55,000 

Se Sag eee eee ee Z ee! PROPERTY OWNERS 
ee i CJ=—rs. W-H6A OTHER 

eas Vi sepa Me 
dh An & RES. nes 

pip: [nes cas | 
Sg al z ! \ : 
lee ® . RELATED PROJECT 
felis = | 5. CASH FLOW EEE AEE DEEROUECES 


O.M.B. REQUIRED 1978 PROJECT 


Hi SATE u 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


WS) WG 
19 79 
193 80 
AUS) (eal 
19 82 
19 83 AND AFTER 


3. DESCRIPTION 


8. STATUS OF PROJECT 


To provide and install electric mctor 
on a pump which is now diesel driven. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 55,000 


ieee lO) 


a a 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH PUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 28731 FILE no,813-19 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


Sie EAN Owit Cle 4. CAPITAL COST ESTIMATE NEB DERORSPRROUE GA 
} LAND 
Strathcona St. from Main St. to King St. CONSTRUCTION 70,000 To reintorce the existing 
Watermain OTHER system as the demand in the 
area increases. 
TOTAL 70,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL: Soe 
2 MAPS TLORGOCATE ROU! 
ECT NET COST 70,000 
LOG =e oes SS 
|paee ST. Sean 
[SUNSETS VE, (eONAy < Gealiices 
Ae Se ae AMOUNT TO BE FINANCED: 
Se cueaTicy |Is 2B REGIONAL W-R. 70,000 
i | HEA ‘Se ee MMPIER | 
Wl tony SS Ta Sar [lee —— PROPERTY OWNERS 
peed een eall|[ 
le ese eee OTHER 
nh YS | ORDER Is. = 
tae p———_||__ ||. 38 TOTAL 70,000 
{| 2 We | L § z 
5 2 = = . RELATED PROJECTS 
| : ae ie ice CASH FLOW SS Sa i ae aN 
a | Be 
ae r= x ORM B. R it n 
a : ae 7 B. REQUIRED 1978 PROJECT 
x gee! OSs E 
WO fr = aGeeeed EXPENDITURES: 


PRIOR TO BUDGET 
19 78 
19 79 
19 80 
19 81 
19 82 
19 83 AND AFTER 


DE Rive 
PAGE NO. 


. DESCRIPTION 


+ cLATUS OF PROJECT 


300 mm diameter watermain on Strathcona DATE ACTION 


Ave. and road restoration. 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 


Se ivoie, UzE 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET - PROJECT NO. 28753 FILE NO. 816-05 
PROJECT DETAIL . DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 41 


die RROVUECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Pumping Station W-H8A - generator set. LAND Standby power is required to 
CONSTRUCTION ensure continuous pumpage into 


OTHER District H8 during power failure. 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


Mare lONnOCATE E E 
LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


CRSA ae .__RELATED PROJECTS 


RESERVOIR VWEHIC 


Colle ihe IRE 1978 
6.25 M.I.G. : B. REQU D PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION 19 78 


Generator set to supply standby power ie - STATUS OF PROJECT 
to drive 2 pumps rated at 130 L/sec. 19 80 DATE? ACTION 
and 40 m T.D.H. 19 81 


19 82 


19 83 AND AFTER 
TOTAL 


COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Worke 


1978/82 CAPITAL BUDGET PROJECT NO. 28754 


PROJECT DETALL DEPT. /AGENCY 


. PROJECT CAPITAL COS 
LAND 
CONSTRUCT LON 


Stone Church Road Watermain 
Upper James St. to Upper Wellington 


Street OTHER = Engineering PE je Wa ololet a= 2, 
ee ; TOTAL od Dad 
~ Engineering 
SUBSTDY 
CONTRIBUTIONS 
TOTAL Nid 


MAP TO LOCATE PROJECT 


NET COST 
CHPMAN. | | vt. > 
= es AI 7 
| ; * AMOUNT TO BE FINANCED: 
ca 5 REGIONAL W-Rs 20 ,000 
a a 4 PROPERTY OWNERS 
5 : OTHER 
a See 5, 
CHURCH OAD TOTAL, 20,000 
eet eno ae ~ 
—¥ a ae 5. CASH FLOW 
i act | cee eee ee 
' O.M.B. REQUIRED 1978 
EXPENDITURES: 
PRIOR TO BUDGET 
97 20,000 
3. DESCRIPTION 19°78 , 
49 79 
750 mm watermain on Stone Church Rd. 19 80 
from Upper James Street to Upper 
Wellington St. 19 81 
19 82 
19 83 AND AFTER 
TOTAL 20,000 


Engineering 


Ldvtis 178 


FILE NO, 818-35 
CAPITAL BUDGET PAGE 41 


+ NEED FOR PROJECT 


Residential development 

in east mountain area will 
overload the existing 
watermains on Stone Church 
Road and Rymal Road by 
1980. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCT 


AWARD OF CONTRACT 


1200 mm diameter trunk main. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


IE LROUECE 


Trunk Watermain from Mud Street to 
Upper Ottawa St. - Construction 


2. MAP TO LOCATE PROJECT 


Ft 30°F 28 | 


a 


UPPER era | 


3. 


DESCRIPTION 


4, 


ay 


FUNCTION Water 
PROJECT NO. =. 9769 
DEPT./AGENCY Engine 


works 


Cr’ 


NET COST 


300 006 
4,900 ,000 


CAPITAL COST ESTIMATE 

LAND 

CONSTRUCTION 2,500,000 

OTHER eee a 
TOTAL 2,500,000 _ 

SUBSIDY C.M.H.C. 250,000 

CONTRIBUTIONS M.O.E. __ 950,000 
TOTAL __600,000 __ 


AMOUNT TO BE FINANCED: 
REGIONAL W-R. 1,900,000 
PROPERTY OWNERS 
OTHER ee = 
TOTAL 1,900,000 
CASH FLOW 
O.M.B. REQUIRED 1978 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 1,000,000 
1979 1,500,000 
1980 
1981 
1982 
1983 AND AFTER 
TOTAL 2,500,000 


6. 


BUDGE 


FILE Wo, 
CAPITAL 
NEED FOR PROJECT 
) provide water 
IOVe The es¢ POMen 
Paramount lve 
KELATED PROJEC’ 
PROJECT 23757 
DEPT 
PAGE HO 
STATUS OF 


PAGE 


i 


“Vv 


f 
ang 


4 | 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
PROJECT NO. 27729A 


DEPT. /AGENCY Engineering 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


we PROUECT 4. CAPITAL COST ESTIMATE 


Ancaster Industrial Park LAND 
; . CONSTRUCTION 650,000 
- Trunk Watermain - Construction OTHER 


TOTAL 650,000 


SUBSIDY 
CONTRIBUTIONS 


Nil 
NET COST 650,000 


2. MAP TO LOCATE PROJECT 


; | | 
a 


ee oy AMOUNT TO BE FINANCED: 
Coe ae REGIONAL W.-R. 540,000 

PROPERTY OWNERS 110,000 
OTHER 


in et 


TOTAL 650,000 


HU AUIET - CASH FLOW 


| ‘ 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 400,000 
1980 250,000 
1981 
1982 
1983 AND AFTER 


Cl 
ee 
z 
z 

° 


« DESCRIPTION 


400 mm Watermain - Hwy. No. 2 from 
Trinity Road to Hwy. No. 53. 


400 mm Watermain - Hwy. No. 53 from 
Hwy. No. 2 to Shaver Road. 


300 mm Watermain - Shaver Road from 
Hwy. No. 53 to Hwy. No. 2 


TOTAL 650,000 


rAGn 180 


FILE NO re Sones 
CAPITAL BUDGET PAGE 2h & 


6. NEED FOR PROJECT 


Trunk Feedermain to supply 
Phase I of proposed Industrial 
Park in Duffs corner area. 


7. RELATED PROJECTS 


PROJECT 


DEPAy. 
PAGE HO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


- PROJECT Tee CAL LU UALE COSTE Ol LMAME - NEED FOR PROJECT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


Stone Church Road Trunk Watermain 
Upper James St. to Upper Wellington 
Street. 


- Construction 


- MAP TO LOCATE PROJECT 


re 
CHIEMAN! 2 lave. A 


WELLINGTON 


DESCRIPTION 


750 mm. watermain on Stone Church 
Road from Upper James St. to Upper 
Wellington St. 


- CASH FLOW 


PROJECT NO. 28754A FILE NO, 818-35 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


LAND Residential development 
CONSTRUCTION 285,000 in east mountain area 
OTHER Rn Tae ap will overload the 
existing watermains on 
Stone Church Road and 
SUBSIDY M.O.E. 40,000 Rymal Road by 1980. 
CONTRIBUTIONS C-M.H.C. 40,000 


TOTAL 80,000 


TOTAL 285,000 


NET COST — 205,000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 205,000 
PROPERTY OWNERS 

OTHER 


205,000 
. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEEPA 
1978 PAGE NO. 


1979 285,000 . STATUS OF PROJECT 
1980 DATE ACTION 


1981 COUNCIL 


4982 
AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 285,000 


imc 182 


FUNCTION Water Works 
PROJECT NO. 29720 FILE NO. 823-12 


REGLONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 CAPITAL BUDGET 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 
1, PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Woodward Ave. Treatment Plant - CONSTRUCTION Treatment of backwash water 
Waste Water Treatment Eng ineering OTHER - Engineering 40.000 is recommended to improve the 
: a quality to the wastewater : 
TOTAL 40,000 | discharged to Burlington Bay 
Sates to meet Ministry of the 
SUBSIDY J = 5 
CONTRIBUTIONS Environment objectives for 
— is waste water discharged to a 
ie Ley eae TOTAL Nil receiving waterbody. 
, — “ATE PROJECT 
SATO LOCATE PROJECT NET COST Oe 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 40,000 
PROPERTY OWNERS 
OTHER 

TOTAL 40,000 


7. RELATED PROJECTS 


| ui 


- CASH FLOW 


=e my 
= ¥ 
FLY RAY 
pcan’ & 
PUMPING STF 


O.M.B. REQUIRED 1979 PROJECT 


| i N | EXPENDITURES: 
trans \ PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. "DESCRIPTION he 
1979 40,000 8. STATUS OF PROJECT 
Installation of facilities to treat 1980 DATE ACTION 
baek wash water. 1981 COUNCIL 
1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 40,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
PROJECT DETAIL DEPT . /AGENCY Engineering CAPITAL BUDGEY PAGS 42 


PROJECT 4. CAPITAL COST ESTIMATE 


@raiis VOL Soi ashi - vive A 


a 


P.S. W-H5A: Installation of Pump #3] LAND 


CONSTRUCTION 


- Engineering 


2. MAP TO LOCATE PROJECT 


i — 


AMOUNT TO B 


EXPENDITURES: 
PRIOR TO BUDGET 
1378 


3. DESCRIPTION 


1978 30,000 8. STATUS OF PROJECT 
Pump 875 Lec. 4980 DATE ACTION 


1981 
1982 


i983 AND AFTER 
TOTAL 30.0 


i Aok 184 


ee aaa 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTHI FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 29761 FILE NO. 818-17 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


. PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 18,000 


Boo Me Ee Se uuneas CONSTRUCTION Additional Reservoir Capacity 
- Engineering and Land. OTHER- Engineering 402.000 for District W-H1l1 in Dundas 


and terminal storgae for 
future supply for Waterdown. 


2420, 000nrees 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL Nil 
NET COST 120,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 120,000 
PROPERTY OWNERS 

OTHER 


120,000 


. RELATED PROJECTS 


. CASH FLOW 


PARADISE 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
_ DESCRIPTION 1978 : 
ee F 1979 100, 000 8. STATUS OF PROJECT 
18,200 m Reservoir 4980 20,000 oe homon 
1981 COUNCIL 
1982 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 120,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 29762 FILE NO. 821-21 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


ME LROUECE 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Upper Gage Avenue - Rymal Road to LAND To maintain an adequate 

approximately 800 m northerly CONSTRUCTION 200,000 water supply to residential 
OTHER = and industrial development 

- Watermain 200,000 south of Rymal Road. To be 

a eae ef constructed concurrently 

SUBSIDY with sewers. 

CONTRIBUTIONS 

= Nil 

SS ee | NET cost a0.000s 


i) "os 


maven me] ‘| 
ie 


AMOUNT TO BE FINANCED: 

= fa Bligatete REGIONAL W.R. 200,000 
da es = cl a PROPERTY OWNERS 

than de i OTHER 


—————_________. 


TOTAL 200,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DE Eve 
1978 PAGE NO. 
3. DESCRIPTION 
1979 200,000 . STATUS OF PROJECT 
400 mm diameter watermain 4980 onde Aaron 
1981 COUNCIL 
1982 


1983 AND AFTER : 
TOTAL 200,000 


AWARD OF CONTRACT 


tive, 186 


k 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION) Water Works 


1978/82 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 29763 FILE NO. gog-13 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 42 


- PROJECT 


CAPITAL COST ESTIMATE - NEED FOR PROJECT. 


Hwy. 53 - Shaver's Road to LAND To supply water to 
Fiddler's Green Road and Fiddler's CONSTRUCTION abutting lands and 
Green Road from Hwy. 53 to Cumming OTHER - Engineering 62,000 industrial development 


Court. 


TOTAL at Duff's Corner. 


- Engineering 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 62,000 
PROPERTY OWNERS 

OTHER 


RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 62,000 
1980 
1981 
1982 
1983 


DEPT. 
PAGE NO. 


- DESCRIPTION 


8. STATUS OF PROJECT 


400 mm watermain on Hwy. 53 


DATE ACTION 


300 mm watermain on Fiddler's Green 
Road. 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 
TOTAL 62,000 


187 


‘ REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 29764 FILE NO, 816-25 
PROJECT DETAIL DEPT./AGENCy Engineering CAPITAL BUDGET PACE 43 


ie eROVECT 


CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


P.S. W-A8- Greensville LAND 
Zs f CONSTRUCTION The communities of Greensville 
~ Engineering OTHER - Engineering 0.000 Glenwood Heights presently have 


a population of 3,000 people © 
served from private and 
communal wells, Upon 
completion of a storage 
reservoir in this community, it 
is expected that the residents 
will request the installation 
of a public water system. 


TOTAL 40,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40,000 
PROPERTY OWNERS 

OTHER 


RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 


US) HS PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19°78 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


19 79 30,000 
19 80 10,000 
19 81 
19 82 


1983 AND AFTER 
TOTAL 40,000 


STATUS OF PROJECT 


Pumping Station with firm pumping 
capacity of 180 L/sec. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


- PROJECT 4. CAPITAL COST ESTIMATE 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


Stone Church Road Trunk Watermain 
from Garth Street to Upper Paradise 
Road. 


- Engineering 


MAP TO LOCATE PROJECT 


PARADISE _ 


GREYFRIAR OR. 


(ppigics € 


7 aT) ee 
GLENVALE  OHIVE 


McINTOSH 


ONSET 


as 


JF 


= 


- DESCRIPTION 


750 mm. watermain on Stone Church Rd. 
from Garth Street to Upper Paradise 
Road. 


- CASH FLOW 


FUNCTION 
PROJECT NO. 29765 
DEPT. /AGENCY Engineering 


Water Works 


6. 
LAND 

CONSTRUCTION 

OTHER - Engineering 


TOTAL 


5000 


5,000 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


ls 


O.M.B. REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

41980 

4981 


8. 


VaAGh 


188 


FILE NO. 819-37 
CAPITAL BUDGET PAGE 43 


NEED FOR PROJECT 


Residential development 
west of Upper Paradise 
Road will oyerload the 
existing 16" watermain 
on Stone Church Road by 
1981. 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


1982 


AWARD OF CONTRACT 


1983 AND AFTER 


TOTAL 


25,000 


biuh 189 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 29720-A FILE NO. 823-12 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 | 


1. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


Woodward Avenue. Treatment Plant - CONSTRUCTION 500,000 To reduce the discharge of 
Waste Water Treatment - Construction OTHER solids from the backwash 


water now discharged to the ' 
Red Hill Creek 


TOUVAL) 122 500,000" 


SUBSIDY M.O.E. 50,000 
CONTRIBUTIONS 


TOTATY | 2 30,000. 


NET COST SOOO) 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 450,000 
PROPERTY OWNERS 
OTHER 


TOTAL 450,000 


. CASH FLOW 7. RELATED Oe 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 
1979 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Installation of facilities to treat 


19 80 300,000 
back wash water. 


Ae) {aha 200,000 
19 82 
1983 AND AFTER 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 500, 000 


maser tsar ceamncrance rand } 


ivoL 190 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION ater Works 


PROJECT NO.29755A FILE NO. 816-24 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


P.S. W-H5A: Installation of LAND _ The installation of this 
Pump #3 CONSTRUCTION 350,000 pump will coincide with 
OTHER the completion of the 


trunk watermain above 
the escarpment thereby 
providing sufficient 
firm pumping capacity 
for District W-HS. 
Presently, the maximum 
day demand for this 
District exceeds the 
firm pumping capacity. 


- Construction 


450,000 
SUBSIDY 
CONTRIBUTIONS 


Nil 
NET COST 350,000 _ 


AMOUNT TO BE FINANCED: 
REGIONAL W-R. 350,000 
PROPERTY OWNERS 

OTHER 


TOTAL 350,000 


7. RELATED PROJECTS 


CASH FLOW 


O.M.B. REQUIRED 1980 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 350,000 
1981 
19 82 


DEPT. 
PAGE NO. 


DESCRIPTION 


8. STATUS OF PROJECT 
-Pump 875 L/Sec. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


1983 AND AFTER 


TOTAL 350,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Res. W-H11A (Dundas) 


Construction 


MAP TO LOCATE PROJECT 


‘ 


c 


< 
oa 
m 
2 
75 
Q 
= 
ed 


COOTES 
PARADISE»: 


DESCRIPTION 


13000 ae reservoir. 


FUNCTION Water Works 
PROJECT NO. 29761A 


DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,600,000 


OTHER ee 


TOTAL 1,600,000 


SUBSIDY M.O.E. 200,000 


CONTRIBUTIONS 


——— 


TOTAL 200,000 
1,400,000 


SS 


NEiseOsSm 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 


OTHER pe ee nee 


1,400,000 


TOTAL 1,400,000 


CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 

1978 

1979 

1980 400,000 
1981 1,200,000 
1982 

1983 AND AFTER 


TOTAL 1,600,000 


FILE NO. 818-17 
CAPITAL BUDGET PAGE 43 


6. NEED FOR PROJECT 


Additional reservoir capacity 
for District W-H11A in Dundas 
andterminal storage for future 
supply to Waterdown. 


RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


- PROJECT 
Hwy. 53 - Shaver's Road to 
Fiddler's Green Road and 
Fiddler's Green Road from Hwy. 53 
to Cumming Court. 


- Construction 
- MAP TO LOCATE PROJECT 


“J CASEY VILLE To) 
i | 


x 
| 


ROAD 


FIDOLERS | GREEN 


- _DESCRIPTION 
400 mm watermain on Hwy. 53 


300 mm watermain on Fiddler's 
Green Road 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


FUNCTION Water Works 


PROJECT NO. 29763A FILE NO. 808-13 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 43 & 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


To supply water to 
900,000 abutting lands and 
industrial development 
at Duff's Corner. 


900,000 


Nil 
900,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

180 

181 

1982 

1983 AND AFTER 


700,000 
200,000 


_—_—_— 


900,000 


RELATED PROJECTS 


1980 PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
200,000 


700,000 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
TOTAL 300,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 29 764A 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


Se EROUBCE 


Te COLLAGE COSTsHSIGUMATE 


LAND 
CONSTRUCTION 
OTHER 


IPS, 0S W-A3 - Greensville 


530,000 


= ConstauctLon. 


TONG) Nersi0) Lokole) 


50,000 


SUBSIDY M.0O.E. 
CONTRIBUTIONS 


TOTAL 


50 ,000 


26 


MAP TO LOCATE PROJECT 


NET COST 


480,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


480,000 


480,000 


- CASH FLOW 


O.M.B. REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1984 
1982 
1983 


3. DESCRIPTION 


Pumping Station with firm pumping 


230,000 
capacity of 180 L/sec. 


300,000 


AND AFTER 


TOTAL 530,000 


DEPT./AGENCY Engineering 


198 


FILE NO. 816-25 
CAPITAL BUDGET PAGE 44 


6. NEED FOR PROJECT 


The communities of Greensville 
Glenwood Heights presently 
have a population of 3,000 
people served from private and 
communal wells. Upon 
completion of a storage 
reservoir in this community, 
it is expected that the 
residents will request the 
installation of a public water 
system: 


Uc INEIGMISD) INO WIEKCIES 


PROJECT 
Nave 
PAGE NQ. 
SS LATUS OR SEROUECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


1 GE 194 


FUNCTION Water Works | 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET PROJECT NO. 29765A 


PROJECT DETAIL 


FILE NO.819-37 
DEPT. /AGENCYEngineering CAPITAL BUDGET PAGE 44 


. PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
CONSTRUCTION 350,000 
OTHER 


Stone Church Road Trunk Watermain 
from Garth Street to Upper Paradise 
Road. 


Residential development 
west of Upper Paradise 
Road will overload the 
existing 16' watermain on 
Stone Church Road by 1981. 


TOTAL _— 350p00> ==) 


- Construction 


SUBSIDY 
CONTRIBUTIONS 


Nil 
NET COST ___ 350,000 __ 


—————————_—— 


= z 
te \ 
\s ale 


2. MAP TO LOCATE PROJECT 


RO. 


AMOUNT TO BE FINANCED: 
REGIONAL W. R. 350,000 
PROPERTY OWNERS 

OTHER 


GREYFRIAR OR. 


GRAYSTCNE 


ch 


2 
C0AD 

aKa (ie 
s 
| 


0 350,000 


. RELATED PROJECTS 


- CASH FLOW 


st 


PARADISE 


O.M.B. REQUIRED 1980 PROJECT 


McINTOSH 


vo 
_ REGENT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
19 80 350,000 
1981 
19 82 
1983 AND AFTER 


AVE. 


“ae ia 


DEPT. 
PAGE NO. 


. DESCRIPTION 


. STATUS OF PROJECT 
750 mm watermain on Stone Church 


Road from Garth St. to Upper 
Paradise Road. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 350,000 


iavobh 195 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 20727 FILE NO, 816-15 
PROJECT DETAIL DEPT./AGENCY Eng-neering CAPITAL BUDGET PAGE 44 


= EROUECE 


4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER - Engineering 


Pumping Station W-Fl - (Reconstruction) 
Engineering 


The existing station does- not 
meet present day standards 
both in capacity and 
reliability. 


40,000 


TONNE ENO ONO) 


SUBSIDY 
CONTRIBUTIONS 


APS LOLOCATE, PROJECL 


7 NET COST 40,000 


—— 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 40,000 
PROPERTY OWNERS 

OTHER 


“IP.S. W-F1 


5. CASH FLOW - RELATED PROJECTS 


HAMILTON ST 


O.M.B. REQUIRED 1980 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
19 80 
1981 
1982 
1983 AND AFTER 


DEPT. 
PAGE NO.. 


3. DESCRIPTION 


- STATUS OF PROJECT 


Pumping Station with 2 pumps rated 
at 225 L/sec. and 1 pump at 40 L/sec. 
plus stand-by power. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 


PAGL 196 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 20732 FILE-NOw (30-21 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 44 


- PROJECT - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


LAND 
Interconnection across Stoney Creek CONSTRUCTION To eliminate dead end 
- Hamilton Boundary OTHER watermains and utilize the 
TOTAL existing network to its full 
extent, 
SUBSIDY 
CONTRIBUTIONS 


ALS LOPLOCATER ER 
LOCATE OJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


ony) 


CASH FLOW - RELATED PROJECTS 


O.M.B. REQUIRED 149809 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 


3. DESCRIPTION 1978 
1979 . STATUS OF PROJECT 
Neil Ave. at City Limits 1980 


. DATE ACTION 
Orlando Rd. at Alpine Ave. 


Calvert Ave. at Alpine Ave. 1981 
Neadowvale Ave. at City Limits 1982 
Lawrence Ave. at City Limits AWARD OF CONTRACT 
Riverdale Dr. at ies #8 1983 AND AFTER ooo ee 

TOTAL 70,000 


COUNCIL 


Ys isn US) 


REGIONAL MUNICIPALITY OF HANILTON-WLNTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 20748 JST TWO, elites: 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 44 


- PROJECT 4. CAPITAL COST ESTIMATE +) NEED FOR) PROJECT 


4 LAND : ; “ 
Sanatorium Road - Garth St. to ; To maintain pressure in 
Holbrook Schoo) Watermain CONSTRUCTION 330,000 


1edoke H i 
OTHER Chedoke Hospital area as 


demand increases. 


TOWNE S50) Loe ___. 


SUBSIDY 
CONTRIBUTIONS 


Nil 
NET COST Ns 50 0007 


> MAP TO) LOCATE PROJECT 
MaGUnSir Ina To, ite eee 


AMOUNT TO BE FINANCED: 

REGIONAL yw.R. 330,000 
PROPERTY OWNERS 

OTHER 


330,000 
CASH FLOW - RELATED PROJECTS 


O.M.B. REQUIRED 1980 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 


PAGE NO, 
. DESCRIPTION eee 


A) TES) MOL ATUS BOS CROU Beh 
19 80 330,000 


1981 
19 82 


400 mm diameter local watermain. DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
1983 AND AFTER 


TOTAL 330,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


iAbk 198 


FUNCTION Water Works 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 4 


LAND 
CONSTRUCTION 
OTHER 


York Road - Watermain 


SUBSIDY 
CONTRIBUTIONS 


MAP 
TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


"y 301S SAONSTUN © 


- CASH FLOW 
O.M.B. REQUIRED 14980 


EXPENDITURES: 
PRIOR TO BUDGET 


3. DESCRIPTION | 1978 
7S 


400 mm watermain on York Road 1980 


from HopkinsC6urt to proposed 1981 
Reservoir 


1982 


1983 AND AFTER 
TOTAL 


PROJECT NO. 
DEPT./AGENCY Engineering 


- CAPITAL COST ESTIMATE 


20749 FILE NO. 825-05 


CAPITAL BUDGET PAGE 44 


NEED FOR PROJECT 


370,000 


370,000 


Nil 
370,000 


370,000 


370,000 


. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
200,000 DATE 
170,000 


ACTION 
COUNCIL 


AWARD OF CONTRACT 


370,000 


FUNCTION Water Works 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


PROJECT NO. 
DEPT. /AGENCY 


20750 


Engineering 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


FILE NO. 823-33 
CAPITAL BUDGET PAGE 45 


1. PROJECT 4. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


LAND 


HEME EEE ONE SEIS Neve Coane CONSTRUCTION To supply water to Waterdown 
- Engineering OTHER- Engineering 80,000 to provide adequate and 


reliable service, 
TOTAL 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 80,000 
PROPERTY OWNERS 

OTHER 


oN 

o.% 
O.% 
ON 
°C. 


“8 JUIS BAON9IN 


SY WYHNSOAS 


- RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 20,000 
1982 

1983 AND AFTER 


DEPT. 
PAGE NO 


3. DESCRIPTION 


. STATUS OF PROJECT 


400 mm Watermain from P.S. W-H1é 
to Clappison's Corner. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


« . PROJECT 


P.S. W-H16 


- Engineering 


MAP TO LOCATE PROJECT 
Se 


“y agis 3AONOTI 


$Y WVHN3GAS 


3. DESCRIPTION 


HAIN, 


Pumping Station with 3 Pumps 


rated at 105 L/sec. 
Pumping Station to be common structure 


with Res. 


W-H11A. 


and 140 m TDH. 


4. CAPITAL COST ESTIMATE 
Se 


LAND 
CONSTRUCTION 


OTHER - Engineering 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


PAGE 200 


FUNCTION Water Works 
PROJECT NO. 20751 


FILE NO816-26 
DEPT./AGENCY Engineering 


CAPITAL BUDGET PAGE 45 


NEED FOR PROJECT 


To provide water to Waterdown 
to allow new development: as 
well as upgrading the supply 
to meet present day standards. 


40,000 


40.000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 
PROPERTY OWNERS 
OTHER 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 

1979 

1980 

1981 

1982 


1983 AND AFTER 


TOTAL 


7. RELATED PROJECTS 
a eee) 


1980 PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
ea ES 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
40,000 


201 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 20752 PoE HOB 20 o> 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 
JEROME CT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Upper Wellington Street - South Bend LAND Becoas 
to 100 m North of McElroy. CONSTRUCTION > To maintain fire flows. 
- Watermain OTHER cat eae eee 
TOTAL a. Ss OOO) 
SUBSIDY 
CONTRIBUTIONS 
TOTAL Nil 


2. MAP TO LOCATE PROJECT 


NET COST 


95,000 


S 5 5 2 INCHLEE adh eal 
“, = al| “| ail al| & AMOUNT TO BE FINANCED: 
AG 3 = = = = REGIONAL W.R. 55,000 
2 ou on PROPERTY OWNERS 
3 3 {| 5 | OTHER 
Z as (ee OL : TOMA 55,000 
| 4 = 
i) 
w re ALOERNEY x 
eilee | Nest [asst aoeren ak ce 5. CASH FLOW 7. RELATED PROJECTS 
< 8 RESTA, ie SF al O.M.B. REQUIRED 1980 PROJECT 
ai] Bil lf, Paes, ge ‘ 
5 cS) ra S| Lor. Hie 6) | Sa 
8 é Waroeter EXPENDITURES: 
INORRIE AVE. OUNCOMBE | 
PRIOR TO BUDGET DEPT. 
PAGE NO. 
3. DESCRIPTION erie 
1979 . STATUS OF PROJECT 
200 mm diameter watermain. 19 80 55,000 DATE ACTION 
1981 COUNCIL 
19 82 


AWARD OF CONTRACT 


1983 AND AFTER 
TOTAL 55,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET PROJECT NO.20753 FILE NO.816-27 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


P.S. W-H11l - Installation of LAND 
Pump #3 and replacement of CONSTRUCTION 
Pump #2 OTHER 


The maximum day consumption 
for the Town of Dundas 
exceeds the firm pumping - 
capacity of this station 
presently, there are two 
SUBSIDY pumps rated at 825 L/Sec. 
CONTRIBUTIONS pan PPS E ROOTS mm. Se. and 52.5 L/Sec., respectivelh 
with space for a third 
Sa SS pump. A study undertaken 
2. MAP TO LOCATE PROJECT NET COST pees, C00 me in 1975 recommended the 


XC x, yf ae replacement of the 
52.5 L/Sec. pump with an 


825 L/Sec. pump and 
SW AMOUNT TO BE FINANCED: installation of a third 
NG REGIONAL w.R 


Xe 
A Re > pump rated at 825 L/Sec. 
aN ye PROPERTY OWNERS 
a : ( OTHER 


TOTAL 


CASH FLOW E - RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


a eh 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
PAGE NO. 
1978 
. DESCRIPTION 
ae 1979 8. STATUS OF PROJECT 
2 pumps rated at 1980 DATE ACTION 
82.5 L/Sec. @ 20 mT.D.H. 
1981 COUNCIL 
1982 


1983 AND AFTER 
TOTAL E5,000 


AWARD OF CONTRACT 


203 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET EROJECT NOs 20727 8 FILE NO. 816-15 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 45 


eee ROOEGT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


Pumping Station W-Fl (Reconstruction) CONSTRUCTION 400,000 The existing pumping statior 
- Construction OTHER does not meet present day 
TOTAL 400,000 standards both in capacity 


—————__ 


end rellzaba lity. 
SUBSIDY 
CONTRIBUTIONS 


TOTAL wae 


NET COST 


400,000 


SSS Aan OF eC emer meer = eee 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 400,000 
PROPERTY OWNERS 

OTHER 


2 ee 
We een 
| 
le 


ie W-Fl 


400,000 


: =a: . CASH FLOW RELATED PROJECTS 
a tera 
: [ iW. O.M.B. REQUIRED 1981 PROJECT 
=a es 
3 Belo —ie eel LT} =) EXPENDITURES: 
| (a ee = oy a ame a a ‘ 


PRIOR TO BUDGET 
1978 
1979 
1980 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


Pumping Station with 2 pumps @ 225 L/sec. 
and 1 pump @ 40 L/sec. plus standby 
power. 


STATUS OF PROJECT 


DATE ACT LON 


1984 200,000 
1982 200,000 
1983 AND AFTER 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 400,000 


FUNCTION Water Works 
PROJECT NO. 20750A 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


CAPITAL BUDGET 
PROJECT DETAIL 


.__ PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 


Waterdown Trunk Watermain CONSTRUCTION 1,200,000 
- Construction OTHER 


LL 


1,200,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


o 

Dp 

[e} 

a AMOUNT TO BE FINANCED: 

© REGIONAL W.R. 1,100,000 

2 PROPERTY OWNERS 100,000 
OTHER 


LL 


TOTAL 1,200,000 


‘YWVRNSOAS 


- CASH FLOW 


O.M.B. REQUIRED 19814 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
OS) 
1980 


- DESCRIPTION 


400 mm watermain from P.S. W-H16 
to Clappisons Corner 


1981 600 ,000 
1982 600,000 
1983 AND AFTER 


TOTAL 1,200,000 


DEPT. /AGENCY Engineering 


PAGE 204 


FILE NO. 823-33 


CAPITAL BUDGET PAGE 4 & 


5) 
0 
6. NEED FOR PROJECT 


To supply water to Waterdown 
to provide adequate and } 
reliable service. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


eZ OS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Wonks 
1978/82 CAPITAL BUDGET PROJECT NO.20751A FILE NO. 816-26 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 46 


TEC ROUECE %. CAPITAL COST ESTIMATE 


- NEED FOR PROJECT 


“on LAND To provide water to Waterdown 
-S. W-H16 CONSTRUCTION 700,000 to allow new developments 
- Construction OTHER 


——$—$— 


as well as upgrading the supply 
meet present day standards, 


TOvALy se 700,000" = 
70,000 


SUBSIDY M.O.E. 
CONTRIBUTIONS 


70 ,000 
NET cost 830,000 


ZeeMARS TORLOCATE, PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 630,000 
PROPERTY OWNERS 

OTHER 


“y qais 3AOUOTUA 


630,000 


- RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 1981 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 


DEPT. 
PAGE 


NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Pumping Station with 3 Pumps rated at 
105 L./sec. and 140 m. TDH. 

Pumping Station to be a common 
structure with Res. ‘W-H11A. 


DATE ACTION 


300,000 


COUNCIL 


1982 400,000 


AWARD OF CONTRACT 
19g3 AND AFTER 


TOTAL 700,000 


VASE 206 
a ee 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 21730 FILE NO. 820-06 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 46 


- PROUECT: 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
a AIS SS Sie) I a ee 
LAND 
T. H. € B. Railway from Osler Drive to CONSTRUCTION 380 ,000 To improve supply to existing 
P.S. W-H12. OTHER Dat, | cevelLopmentecandspromidentor 
- Watermain TOTAL 380,000 future growth. 
SUBSIDY 
CONTRIBUTIONS 


TOTAL Nil 
NET COST 380,000 


MAP TO LOCATE PROJECT 
= ee et Se 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 380,000 
PROPERTY OWNERS 

OTHER 


_ 


TOTAL 380,000 


wih) y SS 
i cs aa 
LA CAST Eo 


RELATED PROJECTS 
eI 


CASH FLOW 


O.M.B. REQUIRED 1981 


PROJECT 


Mtu/Z, 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 80,000 
1982 300,000 
1983 AND AFTER 


DEPT. 
PAGE NO. 


« _DESCRIPTION 


STATUS OF PROJECT 
SSE 


300 mm diameter watermain. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 380,000 


rAGE 207 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


FUNCTION Water Works 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 91780 FILE NO. 808-14 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 46 


1. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Hwy. 53 - Southcote Rd. to Fiddler's 
Green Road. 


LAND 
CONSTRUCTION 
OTHER - Engineering ee BO OOOE 


TOTALS) ee O00. 


Phase II of improvements to 
Ancaster distribution system 
to supply water from Hamilton 
network. 


-Engineering 


SUBSIDY 
CONTRIBUTIONS 


eee MAP TO LOCATE PROJECT NET COST 


| ig | ie : j 
i tl A EZ 
| | | 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 30,000 
PROPERTY OWNERS 

OTHER 


- RELATED PROJECTS 


> CASH FLOW 


Oe 
Pe 
L. 

! 


== 
Sed 
— 
2 
Lad 
> 
w 
£ 
2 
o 
= 
a 
- 
~ 
= 
oo 
~ 
wo 
& 


O.M.B. REQUIRED 1981 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
LOTS 
1979 
1980 
1981 30,000 
1982 
1983 


DER: 
PAGE NO. 


. DESCRIPTION 


- SIATUS OF PROJECT 


400 mm w.m. - Hwy. 53 from Southcote 
Rd. to Fiddler's Green Road. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
AND AFTER 


TOTAL 


eee 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


we EROUECH: 4. CAPITAL COST ESTIMATE 
seal te ete 2 eee 


King Street Watermain 


- Stoney Creek. 


2. MAP TO LOCATE PROJECT 
ee 


3. DESCRIPTION 


400 mm watermain on King Street 
from Hwy. 20 to Gray's Road. 


CASH FLOW 


+i¥ohL 


208 


FUNCTION Water Works 
PROJECT NO. 


DEPT. /AGENCY 


21782 
Engineering 


PILE NO.811-12 
CAPITAL BUDGET PAGE 46 


6. NEED FOR PROJECT 


LAND 


CONSTRUCTION 530,000 Existing distribution system 
OTHER in Stoney Creek is deficient to 
supply adequate pressure 

TOTAL =—__530,000 _ under all operating conditions. 
SUBSIDY 
CONTRIBUTIONS 

TOTAL Nil 
NET COST 


530,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


530,000 


_—— 


TOTAL 530,000 


RELATED PROJECTS 


O.M.B. REQUIRED 1981 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
19:78 
1979 
1980 


DER Ar. 
PAGE NO. 


STATUS OF PROJECT 
a ee 


DATE ACTION 


1982 500,000 
AWARD OF CONTRACT 
1983 AND AFTER 
TOTAL 530,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


PROJECT 


Reservoir W-H18S - Ancaster 


- Engineering 


MAP TO LOCATE PROJECT 


DESCRIPTION 


34000 M? ground storage reservoir 
to be located at site of P.S. W-H18. 


FUNCTION Water Works 
PROJECT NO. 21783 


DEPT./AGENCY Engineering 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER-- Engineering 


TOTAL 


——_—_120,.000 
120,000 


SUBSIDY 
CONTRIBUTIONS 


Nil 


NET COST geen 0 0008 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


120,000 


120,000 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
19 82 
1983 


100,000 
20,000 


AND AFTER 


TOTAL 120,000 


FILE NO. 818-18 


CAPITAL BUDGET PAGE 46 


NEED FOR PROJECT 


The existing elevated 

tanks located in Ancaster 
provide insufficient 

storage for the system 
requirements. Consequently, 
additional storage is 
required to permit new 
residential and industrial 
growth. 


. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


7 OLATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


PAGE 210 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 21780A FILE NO.808-14 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 4 


1978/82 


1. PROJECT 
Hwy. 53 - Southcote Road to Fiddler's 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
eS Be) eee 


LAND 


Phase II of improvements to 
eee CONSTRUCTION 640,000 Ancaster distribution system to 
OTHER supply water from Hamilton 


network. 


TOTAL 640 ,000 


—_—— 


SUBSIDY 
CONTRIBUTIONS 


NIL 
640 ,000 


MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 560,000 
PROPERTY OWNERS 80,000 
OTHER 


-_—— 


TOTAL 640,000 


RELATED PROJECTS 


CASH FLOW 


O.M.B. REQUIRED 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
iS) 7S) 
19 80 
1981 


DEPT. 
PAGE NO. 


3. DESCRIPTION 
400 mm watermain - Hwy. #53 from 
Southcote Rd. to Fiddler's Green Road. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


19 82 400 ,000 


1983 AND AFTER 240,000 
TOTAL 640,000 


AWARD OF CONTRACT 


woh PAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET PROJECT NO. 217834 FILE NO. 818-14 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Reservoir W-H18S - Ancaster LAND The existing elevated 
CONSTRUCTION 1,900,000 Panicce naneaetan 


- Construction OTHER Se provide insufficient 


TOTAL 1,900,000: storage for the system 
requirements. Consequently, 
SUBSIDY M.O.E. 250,000 


additional storage is 
CONTRIBUTIONS required to permit new 


TOTAL 250.000 residential growth. 


MAP TO LOCATE PROJECT NET COST 1.650.000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 1,650,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,650,000 


. CASH FLOW - RELATED PROJECTS 


O.M.B. REQUIRED 1982 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEBRA 
PAGE NQ. 
1978 


DESCRIPTION 
a 1979 . STATUS OF PROJECT 

34000 Me ground storage reservoir 1980 

to be located at Pumping Station 

W-H18 site on Hwy. 53 will provide .- 1981 COUNCIL 

storage for Pressure District W-H18. 1982 200,000 


1983. AND AFTER 1,700 ,000 
TOTAL 1,900,000 


DATE ACTION 


AWARD OF CONTRACT 


eyiNise,, PAW, 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 22728 FILE NO, 804-05 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 480,000 
OTHER 


To supply water to reservoir 
W-H1C on DeWitt Road. 


DeWitt Road from Hwy. #8 to Barton St. 
Trunk Watermain 


TOTAL 2-480, 000sees 


SUBSIDY M.O.E. 70,000 . 
CONTRIBUTIONS 


TOTAL ___70,000 


h 
MAP TO LOCATE PROJECT NET COST 410,000 


ae ial 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 410,000 
PROPERTY OWNERS 

OTHER 


i 
SS pe ae 


SS 


TOTAL 410,000 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
USA) 
1980 
1981 
1982 
1983 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


: 8. STATUS OF PROJECT 
600 mm diameter trunk watermain 


DATE ACTION 


COUNCIL 


80 ,000 


AWARD OF CONTRACT 


400,000 


TOTAL 480,000. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


oP  EROUBCT 


Kelly St. Extension (across park) 
from Hamilton St. to Main St. 
Watermain and Land 


Ce ot O MnO CATE ORO dE CT 


| 
\ 
2 
E 
E 
| 
| 


- DESCRIPTION 


300 mm diameter trunk watermain. 


4. CAPITAL COST ESTIMATE 


PROJECT NO. 
DEPT. / AGENCY 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


- CASH FLOW 


O.M.B. REQUIRED 1982 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 

1979 

19 80 

19 81 


i ASL 213 


Water Works 


22733 FILE NO. 811-06 
Engineering CAPITAL BUDGET PAGE 47 


- NEED FOR PROJECT 


To reinforce the existing 
system to permit full 
utilization of Pumping Station 
and reservoirs at Kelly St. 


- RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


o SLATUS OF PROJECT 


DATE ACTION 
COUNCIL 


19 82 50,000 


1983 AND AFTER 


AWARD OF CONTRACT 


LOLA SOROOG!™ u 


2ftbh 214 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 22734 FILE NO. 808-15 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT 4. CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Hatt Street from Dundas Street to LAND ; The existing pipe network 
Market Street, Market Street from CONSTRUCTION 470 ,000 in the Dundas Central 
Hatt Street to Mill Street. OTHER — Business District is 
TOTAL 470,000 inadequate for providing 
- Design and Construction recommended fire protection 
SUBSIDY 


CONTRIBUTIONS 
NIL 


NET COST 470,000 


wv 5 st. 
7 IK A 
pa MOUNT TO BE FINANCED 
: FES REGIONAL wW.R. 


PROPERTY OWNERS 
OTHER 


470,000 


TOTAL 470,000 


. CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
tere PAGE NO. 


1979 - STATUS OF PROJECT 
1270 m of 400 mm watermain on Hatt 4980 
Street from Dundas Street to Market : 
Street; Market Street from Hatt 1981 COUNCIL 
Street to Mill Street. 1982 200,000 


1983 AND AFTER 270,000 
TOTAL 470 ,000 


- DESCRIPTION 


DATE ACTION 


AWARD OF CONTRACT 


HAS 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROUEGI NOs 22735 FILE NO. 819-38 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT 


4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


LAND 
CONSTRUCTION 
OTHER Engineering Se OH Se 


TOTAL __40,000 


Stone Church Road Trunk Watermain 
Upper Ottawa Street to Upper Gage 


Trunk watermains to be 
constructed in conjunction 
with Pumping Station W-H6B. 


- Engineering 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


— _ 


ROWENA 
CT: 


NET COST 


CRESCENT 


w 

l< 

a : < 

> = 

BS w (S) 53 

ae z 

— = F 
(= 

fa ° 


GUEENSBURYJ | DR, 


C.B STERLIN 
SCHOOL 


QUAKER 
K 
oO 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 40,000 
PROPERTY OWNERS 

OTHER 


UE 
B 
oO 


2 
cS) 
a 
m 
< 
AVE 


DRIVE 


GAGE 


TOTAL 40,000 


CHURCH 


7. RELATED PROJECTS 


.- CASH FLOW 


VPP. 


PROJECT 


O.M.B. REQUIRED 


1982 


RITA AV. 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 


1983 AND AFTER 
TOTAL 40,000 


DERE. 
PAGE NO. 


3. DESCRIPTION 


. STATUS OF PROJECT 
1200 mm. watermain on Stone Church Rd = 


from Upper Ottawa St. to P.S. W-H6B 


DATE ACTION 


COUNCIL 


900 mm watermain on Stone Church Rd. AWARD OF CONTRACT 


216 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 22736 FILE NO. 816-28 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 47 


- PROJECT 


4. CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


Pumping Station W-H6B on Stone Church LAND Demand created by new 
Road at Tunbridge Crescent CONSTRUCTION : development within 
OTHER Engineering 70.000 


District W-H6 is expected: 
to exceed firm pumping 
capacity of P.S. W-H6A 
by 1984. 


- Engineering TOTAL 70 ,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


eee 


ROWENA wu 

) piles ‘ a 
° a 5 

w] jo > 
° E ro) < 
x Oz - 
(s) >< = 
7) 4 ie) 


QUEENSBURY] | DR. 


NET COST 70 ,000 


C.B STERLIN 


cr, 

QUAKER 
w 

is) 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 70,000 
PROPERTY OWNERS 

OTHER 


GAGE. AVE, 
3 
fe 
m 
2 
l EI 
iz 


70,000 


STONE CHURCH 9 


ANNA CAPRI OR, 7. RELATED PROJECTS 


- CASH FLOW 


COPPER 
ae 
La 
Tr 
Ty 


O.M.B. REQUIRED 1982 PROJECT 


RITA Av! 
vit 
ARNG S$ 
TUDOR 
sT. 


EXPENDITURES: 
PRIOR TO BUDGET 
19 78 
1979 
19 80 
19 81 


DEPT. 
PAGE NO. 


DESCRIPTION 


STATUS OF PROJECT 


2 pumps rated at 660 L/Sec. and 50 m 
TDH. Space will be provided for one 
additional pump. 


DATE ACTION 


COUNCIL 


19 82 70,000 
1983 AND AFTER 


AWARD OF CONTRACT 


TOTAL 70,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


AMOUNT TO BE FINANCED: 


ey, 


1978/82 CAPITAL BUDGET EROUECT: NO.» 0000-6 SEO 
PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDCET PAGE ee & 
1. PROJECT | 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Suburban Watermain - 1978 LAND To provide service to 
CONSTRUCTION 400,000 partially developed areas. 
OTHER = 
TOTAL 400,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL NEL 
cr TeV UO) T 
2 LOCATE PROJECT NET cost 400.000 
! 


REGIONAL W.R. 200,000 
PROPERTY OWNERS 200,000 
OTHER 

TOTAL 400,000 


. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
OWS 

AS) YS) 
19 80 
19 81 
19 82 
1983 


200,000 
200,000 


3. DESCRIPTION 


Local watermains on streets to be 
approved by Council. 


AND AFTER 
TOTAL 400,000 


tee INSIEVUED) IOC 


PROJECT 


DEPT. 
PAGE NC 


82) oLATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


oa 218 


REGIONAL MUNICIPALITY OF HAMNILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 39000-p FILE NO. 
PROJECT DETAIL DEPT. /AGENCY gneineering CAPITAL BUDGET PAGE 48 & 


. PROJECT - CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


: LAND - . P 
Suburban Watermains - 1979 To provide service to partially 
sks CONSTRUCTION 400 ,000 develo pedarenet 
OTHER 


400,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT NET COST 400,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200,000 
PROPERTY OWNERS 200,000 
OTHER 


400,000 


. RELATED PROJECTS 


5. CASH FLOW 


O.M.B. REQUIRED 1979 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 200,000 
1980 200 ,000 
1981 
1982 
1983 AND AFTER 


DEPT. 
PAGE NO. 


- DESCRIPTION 


8. STATUS OF PROJECT 


Local watermains on various 


: DATE ACTION 
streets to be approved by Council. 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 400,000 


Phish 219 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


FUNCTION water Works 


CAPITAL BUDGET PROJECT NO. 30000-E EIUB NO: 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 48 & 


- PROJECT - CAPITAL COST ESTIMATE 


NEED FOR PROJECT 


Suburban Watermains - 1980 LAND To provide service to partially 
CONSTRUCTION 400,000 developed areas. 
OTHER 


TOTAL 400 ,00.0 


SUBSIDY 
CONTRIBUTIONS 


NIL 
400,000 


o Wee (0) 
2 TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 200 ,000 
PROPERTY OWNERS 200,000 
OTHER 


400,000 


2 RELATEDS PROUERCTS 


- CASH FLOW 


O.M.B. REQUIRED 1980 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
MOS 
AS) 7S) 
1980 
ANS) hal 
1982 
1983 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


SRSA USmOl se ROWE Cl 


Local Watermains on Various streets 


200,000 
to be approved by Council. 


DATE ACTION 


200,000 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 
TOTAL 400,000 


PAGEI220 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 


PROJECT NO. 3Q000-F FILE NO. 
DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 


CAPITAL BUDGET 
PROJECT DETAIL 


& 


nf 
Foo 


4 


me LROUECT - CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 400 ,000 
OTHER 


To provide service to 
partially developed areas. 


Suburban watermains - 1981 


TT 


400,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


Ent 
. MAP TO LOCATE PROJECT Reecce 400.000 


AMOUNT TO BE FINANCED: 
REGIONAL = W.R,. 200,000 
PROPERTY OWNERS 200,000 
OTHER 


TOTAL 400 ,000 


7 Te 
CASH FLOW 2. RELATED PROJECTS 


O.M.B. REQUIRED 1981 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DE eae 
PAGE NO. | 


1978 
1979 
1980 
1981 200,000 
1982 200,000 
1983 AND AFTER . 


- DESCRIPTION 


Local watermains on various streets 
to be approved by Council. 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 400 ,000 


2 Mots APZA 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 30000-G FIGS NOK 


PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 48 & 


- PROJECT : - CAPITAL COST ESTIMATE - NEED FOR PROJECT 


Suburban Watermains To provide service to 


one tially developed 
CONSTRUCTION 400,000 partially developed areas. 


— OTHER 


————— 


TOTAL, 200,000) = 


SUBSIDY 
CONTRIBUTIONS 


NIL 


MAP : 
2. MAP TO LOCATE PROJECT NET COST 2200000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 200 ,000 
PROPERTY OWNERS 200,000 
OTHER 


400,000 


. CASH FLOW - RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
1978 PAGE NO. 


LOS >» oLATUS OF PROJECT 


3. DESCRIPTION 
Local watermains on various 
streets to be approved by Council. 19 80 DATE ACTION 


1981 COUNCIL 
19 82 200,000 


1983 AND AFTER 200,000 
TOTAL 400,000 


AWARD OF CONTRACT 


ie) 7 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1978/82 


FUNCTION Water Works 
PROJECT NO. 2881041 FILE NO. 


CAPITAL BUDGET 


PROJECT DETAIL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE 23 & 


. “PROJECT. 


CAPITAL COST 


ESTIMATE - NEED FOR PROJECT 


LAND 


Rated Watermains and Minor Improvements To finance various projects 
- 1978 ee as eID to be initiated by Council 


_ 


under the Local Improvement 
Act and other minor works 
generally associated with 
road construction. 


1,900,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT NET COST 1,900 ,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 900,000 
PROPERTY OWNERS 1,000 ,000 
OTHER 


TOTAL 1,900,000 


7. RELATED PROJECTS 


- CASH FLOW 


O.M.B. REQUIRED 1978 PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 800,000 
1979 1,100,000 
1980 
1981 
1982 
1983 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION : 
8. STATUS OF PROJECT 


Local Watermains on Various Streets ~ 
to be approved by Council. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 1,900,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


PROJECT NO. 28810-M 


1978/82 CAPITAL BUDGET 


PROJECT DETAIL 


Pee CROUECT 


4. CAPITAL COST ESTIMATE 


Rated Watermains and Minor Improvements LAND 
= Ore CONSTRUCTION 1,800,000 
OTHER ee 
TOTAL 1,800.,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL Je 
2. MAP TO LOCATE PROJECT NET COST 1,800,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 800,000 
PROPERTY OWNERS 1,000,000 
OTHER 


TOTAL 1,800,000 


- CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 


3. | DESCRIPTION 


1979 800,000 
1980 1,000,000 
1981 
1982 
1983 AND AFTER 


Local watermains on various streets 
to be approved by Council. 


TOTAL 1,800,000 


See Item 2810-U 


Elia, Oe 


DEPT./AGENCY Engineering CAPITAL BUDGET PAGE & 


NEED FOR PROJECT 


7. RELATED PROJECTS 


PROJECT 


DERI 
PAGE 


NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


A. Be 
ae = Ske Sed a re 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1978/82 CAPITAL BUDGET PROVECT NO. 28810-N FILE NO. 
PROJECT DETALL DEPT. /AGENCY Engineering CAPITAL BUDGET PAGE a & 


PROJECT 4. CAPITAL COST ESTIMATE 
SO EEE DON eS 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 2,000,000 
OTHER 


Rated Watermains and Minor Improvements 
- 1980 


See Item 28810-J 


ete 89 
2,000,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT 


NET COST 2,000 ,000 


AMOUNT TO BE FINANCED: 


| REGIONAL W.R. 900,000 
PROPERTY OWNERS 1,100,000 
OTHER 


__ 


TOTAL 


2,000,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. REQUIRED 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 


DEPT. 
PAGE NO. 


DESCRIPTION 


Local Watermains on various streets 


8. STATUS OF PROJECT 
re Na 
to be approved by Council. 


1980 800,000 
1981 1,200,000 
1982 
1983 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


AND AFTER 


Se 
TOTAL 2,000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


CAPITAL BUDGET 
PROJECT DETAIL 


1978/82 


« _PROJECT 


Rated Watermains and Minor Improvements 
= 1981 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Local Watermains on various streets 
to be approved by Council. 


EWIMCM NON — laeeere Tiaras 


PROJECT NO. 99g819-09 
DEPT./AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


2,200,000 


—— 


2,200,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


NET COST —2:290,000 _ 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 

PROPERTY OWNERS 

OTHER 


1,000,000 
1,200,000 


—— 


TOTAL 2,200,000 


. CASH FLOW 


O.M.B. REQUIRED 


EXPENDITURES: 

PRIOR TO BUDGET 
1978 
1979 
19 80 
1981 
1982 
1983 


1,000,000 


1,200,000 
AND AFTER 
TOTAL 2,200,000 


FILE NO. 


CAPITAL BUDGET PAGE 2 & 


NEED FOR PROJECT 


See item 28810-L 


RELATED PROJECTS 


PROJECT 


DEP. 
PAGE NO. 


STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


Be) A) 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 28810-P FILE NO. 
DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 3 & 


- PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 2,400,000 
OTHER 


Rated Watermains: and Minor 
Improvements. 


See Item 28810-L 


-1982 TOTAL 2,400,000 


SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT NET COST 


2,400 ,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 1,100,000 
PROPERTY OWNERS 1,300,000 
OTHER : 


TOTAL 2,400,000 


__CASH FLOW 7._RELATED PROJECTS 


O.M.B. REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


4. DESCRIPTION 


= - STATUS OF PROJECT 
Local Watermains on Various streets 
to be approved by Council. 


DATE ACTION 


COUNCIL 


1,100,000 


1%3 AND AFTER 1,300,000 
TOTAL2,400 ,000 


AWARD OF CONTRACT 


Bov foBes, 


PAGE 227 


REGIONAL MUNICIPALITY OF HAMTLTON-WENTWORTH FUNCTION Water Works 


1978/82 CAPITAL BUDGET PROJECT NO. 28810K FILE NO. 
PROJECT DETAIL DEPT./AGENCY Engineering CAPITAL BUDGET PAGE 52 
PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
a LAND See Item 28810-L 
Rated Watermains and Minor CONSTRUCTION 628,000 
Improvements OTHER 
= 1977 
= Owner's Portion TOTAL 628,000 
SUBSIDY : 
CONTRIBUTIONS pom ANTES 
TOTAL 


NET COST 628, 000 


AMOUNT TO BE FINANCED: 

REGIONAL 

PROPERTY OWNERS 628,000 
OTHER 


628, 000 


CASH FLOW 
O.M.B. REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
1978 
1979 
1980 
1981 
1982 
1983 AND AFTER 
TOTAL 628,000 


RELATED PROJECTS 


PROJECT 


628,000 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 
DATE ACTION 


COUNCIL 
AWARD OF CONTRACT 


PAGE 228 


REGIONAL MUNICIPALITY OF UAMILTON-WENTWORTH FUNCT LON Sewage and Water Works 
1978/82 CAPITAL BUDGET PROJECT NO. 33901 FILE NO. 
PROJECT DETALL NEPT . /AGENCY Engineer ing CAPITAL BUDGET PAGE 53 


ee ee 


PROJECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
OHC S Saltfleet Communit aon 
Cee aay a CONSTRUCTION 4,580,000 
Development (to be adjusted for - 
OTHER 
1974). 
TOTAL 4,580,000 
SUBSIDY 
CONTRIBUTIONS 4,580,000 
TOTAL 4,580,000 
MAP TO LOCATE PROJECT aes 
NET COST NIL 


AMOUNT TO BE FINANCED: 


REGIONAL | 
PROPERTY OWNERS 
OTHER 
TOTAL 
CASH FLOW . RELATED PROJECTS 
O.M.B. REQUIRED 
PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 
DEPT. 
SEEMS) PAGE NO. 
[SCRIPTION 1979 
1980 . STATUS OF PROJECT. 
1981 DATE ACTION 
1982 COUNCIL 
1983 AND AFTER AWARD OF CONTRACT 


TOTAL 


PAGE 229 


REGIONAL MUNICIPALITY OF UAMILTON-WENTWORTH FUNCT LON Sewage and Water Works 


1978/82 CAPITAL BUDGET PROJECT NO. 38239 FILE NO. 
PROJECT DETAIL DEPT . /AGENCY Engineering CAPITAL BUDGET PAGE 53 


PROJECT CAPITAL COST ESTIMATE : NEED FOR PROJECT 


| LAND 
OHC Sewer, East Mountain, Satellite CONSTRUCTION 9,246,000 
City (to be adjusted for 1974). OTHER 


TOTAL 9°, 246,000 
SUBSIDY 
CONTRIBUTIONS 9,246,000 


fie 9,246, 000 
| MAP TO LOCATE PROJECT “mu. 3 


7 NET COST NIL 
AMOUNT TO BE FINANCED: 
REGIONAL 


PROPERTY OWNERS 
OTHER 


CASH FLOW RELATED PROJECTS 
O.M.B. REQUIRED 

EXPENDITURES: 

PRIOR TO BUDGET 


PROJECT 


DEBRA. 
1978 PAGE NO. 


O79 

1980 8. STATUS OF PROJECT 

1981 DATE ACTION 
1982 COUNCIL 


1983 AND AFTER AWARD OF CONTRACT 
TOTAL 
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